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PREFACE 

There are in this country some thousands of civil and mechanical engineers, 
architects, and surveyors who find they have, in increasingly numerous 
cases, to design and superintend erections involving in some form or other the 
employment of mild steelwork. A few years ago this material was seldom 
used except by railway companies. Government departments and a few con- 
sulting engineers ; but with its adaptation to building and to the ordinary 
requirements of the smaller engineering enterprises, it has become imperative 
that every designer should know something about it. 

So far as its mere mathematics go, any educated man may easily, in a short 
time, extract sufficient from any of the many excellent text-books now 
published to assure himself that his ideas are theoretically beyond reproach, 
and that he has got a sufficient quantity of metal in the right places to ensure 

"^ ^ stability. He is, however, badly handicapped by his lack of practical know- 

ledge. He does not know, of himself, the best practical dispositions to make 
for economy, and all unconsciously he wastes valuable time and money every 
time he shapes his ideas on paper. This is not his fault, but is due to the 
lack of opportunity hitherto to correct any notions he may have formed, by 
(J reference to some plain account of the essentials and modes of manufacture. 

Text-books cannot within their limits do more than merely skirt this question, 
although in reality it is quite as serious and worthy of earnest study as is 
pure theory. 

The present work is an effort to afford to designers generally an indication 
of what they should seek to embody in their creations ; it is hoped that it may 
be also a handbook for those practically engaged in the trade. As the out- 
come of a series of articles appearing in Th£ Engineer between 1900 and the 

. ^ present time, on various phases of modem steelwork design and practice, some 

of Part I. of the book will not be altogether new, although it has been entirely 
rewritten. Part II. has never previously appeared. 

The author desires to express his indebtedness to the editor of The 
Engineer for kind counsel and help. 
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VI PREFACE. 

His thanks are also due to the following firms for their courtesy in lending 

blocks for illustration, or for photographs of special machines : — Messrs Sir 

Wm. Arrol & Co., Ltd. ; Henry Berry & Co., Ltd. ; Buck & Hickman, Ltd» ; 

J. Butler & Co. ; John Cameron & Co., Ltd. ; Campbell & Hunter, Ltd. ; 

Consolidated Pneumatic Tool Co., Ltd. ; De Bergue <k Co., Ltd. ; The 

Proprietors of The Engineer ; Messrs Fielding & Piatt, Ltd. ; Wm. Muir & 

Co., Ltd. ; Peter Pilkington, Ltd. ; Rice & Co., Ltd. ; Scriven & Co. ; Hugh 

Smith & Co., Ltd. 

A. W. FARNSWORTH. 
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PART I.— PRACTICAL DESIGNING. 

CHAPTER I. 

IDEAL DESIGNING. 

One of the most remarkable developments of the nineteenth century was the 
gradual growth of engineering enterprises from small to gigantic undertakings, 
made possible by the discovery and utilisation of new materials. So far as 
the knowledge of the present generation goes, the span of time known to us as 
the " Nineteenth Century " stands unparalleled for the records of the achieve- 
ments of engineering science. The year 1900 looked upon a totally different 
world to what 1800 saw ; and, so far as we know now, it was a world without 
precedent in the visible proofs of the industry and the intelligence of man. 
Whether the general happiness and welfare of the community also kept pace 
is matter for speculation ; certain it is, however, that mankind was able to 
point with somewhat pardonable pride to records and evidences of his thinking 
and constructive powers that in the former century were not even dreamed of. 
The contributory causes were undoubtedly the comparatively peaceful 
times that were experienced, and the leisure and opportunities that ensued for 
the cultivation of the peaceful arts. During that period man changed from a 
combatively warlike to a competitively peaceful individual ; he moved the venue 
of his energies from the stricken field to the counting-house, and his honours 
were gained in commerce in lieu of in warfare. But the same restless, dis- 
satisfied, grasping spirit which drove him in the previous and preceding 
centuries to internecine strife and violent war on others, was still, and apparently 
ever will be, unabated ; the direction of its current only was altered, and, guided 
into other channels, proved its virility by the eagerness with which men 
strove to eclipse each other's efforts, until when 1900 dawned the earth had 
been covered by monuments of his prowess which, unlike those of former days, 
were intended for the benefit and gain of the living rather than as testimonies 
to the dead only. It could hardly be urged that the human race had suddenly 
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advanced materially in skill and taken a great stride forward mentally ; such 
developments were more the evidences of greater opportunities and of the 
new direction given to energies w^hich had formerly been absorbed by the 
race for temporal pow^ers. 

Neither would it be correct to say that in the past smaller things had 
sufficed because ambition was not so dominant. Rather would it be more 
true to say that ambition was then limited by possibilities ; that the greater 
possibilities in the nineteenth century enabled ambition to mount ; and that, 
through the prevalence of peace, time had been allowed for investigation in 
many directions to yield fruit. Man had brought to his hands many strange 
and hitherto unknown weapons with which to pursue the arts of peace, and 
with these, employing the energies he formerly lavished so freely elsewhere, 
he built these monuments to his name. Development was admittedly 
abnormal, but it was not really strangely so, considering the circiunstances of 
the times. 

Looming very largely amongst these new weapons were the various 
products of iron ore, and with them were created some of the most imposing 
of the new works. Commencing with cast-iron — which had been known for 
ages, though not commercially so — that century saw wrought-iron and finally 
mild steel so highly developed that to-day we have engineering structures 
of a span, height, and depth formerly deemed impossible. Many other metals 
besides these are new to that period, but it is to the utilisation and employ- 
ment of these that the greatest works are due. The mere mention of a 
Brooklyn Bridge, a Forth Bridge, a Tower Bridge, a Celtic or a Cedric, 
or even a typical "skyscraper," conjures up to the imagination a thing of 
immensity, complexity, and, in a sense, grandeur such as our forefathers 
never dreamed of An enumeration of the new things that have been created 
since 1800 dawned would almost bo an impossibility — in every direction 
these metals have been made free use of. All branches of engineering owe to 
them an immense debt ; without them most of our boasted feats would yet 
have to see the light. 

It is with these metals that this work proposes to deal. Not in a 
historical or dryly technical or theoretical or enumerative sense, but in a 
purely practical manner. The present methods of manufacture, means of 
manufacture, application, use and abuse — these will be discussed and dissected 
for the everyday use of the practical man engaged in working with them. 

Needless to say, the use of materials of such proved possibilities and such 
immense probabilities has given birth to a science connected with its applica- 
tion and to a class of men specially skilled and employed therein. Such an 
important science has its own literature and professors, and he would be a 
bold man who set out to proclaim new lines of thought or to evolve new 
theories of action. This work, it may be said, has no such intention. Its 
object is to call attention to the practical side of constructional engineering 
as distinct from the theoretical ; and to bring to the notice of those engaged 
wholly or occasionally with the materials of constructional work those 
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considerations other than theoretical which will help them in the evolution 
of their designs. 

It is a very common fault nowadays to put blind faith in mathematics. 
The fact is not inherently reprehensible, since it is an outcome of the modem 
conditions of life, in which the craftsman has ceased to be also the designer ; 
each now goes his own way, and the craftsman too often only cultivates his 
muscles, whilst the designer drifts more and more from the handicraft to the 
purely theoretical frame of mind. At the same time the fault is a serioiis one, 
for it has given us a class of men whose figures have become their gods, and 
who are only too prone to believe that the highest aims of life are to be satis- 
fied by a strict adherence to the dictates of theory. On the other hand, the 
craftsman has grown more and more wedded to the craft, and has come to 
regard the work itself as the end rather than as the means towards an end. 
He looks upon the designer with contempt, laughs at his figures, and pins his 
faith on the old proverb that " an ounce of fact is worth a pound of theory.'* 
We have thus two classes, each, by their sconi of and contempt for the' 
methods of the other, gradually driving each other to extremes in their policies. < l 

What could be more disastrous ? Neither really knows the other. Both 
seem to themselves to have the best of grounds for their belief and practices ; 
both have grown bigots in their calling. The one puts scientific education 
before everything; the other practical apprenticeship. Much acrimony has 
been shown by both sides in the dissensions that have from time to time taken 
place, and even personalities have been dragged in and besmirched. Now, no 
man can say this is engineering, or that such divisions are worthy of 
supposedly sensible men. As ever, the probabilities are that both are partly 
right and both are partly wrong ; and that a blending of the right in each 
would produce the ideal. Anyway, it will be freely granted that nothing but 
good can come of any attempt made by the one to understand the other. It is 
hoped that the consideration of what follows in this volume may help the 
theoretical man and the considting and designing engineer to understand 
better the position of the practical man and the maker; and perhaps the 
latter may find help also from its perusal, and be interested in the aims and 
objects of others, and in the work and tools described. 

One of the commonest faults of the designer of any work is to get 
so interested and wrapped up in his subject as to pursue his work without a 
proper regard for the £, s. d. involved. A special machine has to be designed 
for some intricate work, and the draughtsman engaged is both bothered and 
pleased with his subject — its difficulties perplex him, whilst their solution gives 
him the keenest gratification. As his mind, engrossed to the exclusion of 
everything else, grapples with and analyses his problem, he, pleased with an 
ingenious arrangement of a part, forgets to some extent that the motive for all 
his work is economy, and designs that part without due inquiry as to whether 
the arrangement is actually the simplest and most inexpensive that could 
6e~adopted. True, the machine, as he turns it out, may make for economy of 
manufacture ; but it is to an extent handicapped by the expense of its own 
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production from showing the utmost available economy. This is where 
mathematics and pure theory part ways with practical work. Obviously the 
right thing to do is to secure the greatest economy all round. 

Possibly the work in hand is that of a large bridge spanning many 
hundreds of feet, and involving in its manufacture thousands of tons of mild 
steelwork. Before a stroke can be put on paper towards the design proper, 
many reams of figures will have to see the light, and much careful calculation 
be done. The engineer is aware that he has to pay so many pounds for every 
ton of material used, and so the obvious economy is to use as little as is barely i 
possible. Proceeding on these lines, he carries his figures to their finest poinV: 
and works in his materials, shapes, and sections onl;he same basis. He would 
be more than surprised to be told that his design was a very wasteful one, and 
would at once fly to the conclusion that he had made some errors in his figures. 
Yet the critic would probably have no such idea. In fact, he might very well 
be a practically uneducated man who would be puzzled to add together | and 
•75. What would be meant would be that the engineer had neglected certain 
axioms known to his critic ; axioms and observances that make for inexpensive 
manufacture, and which, disregarded, put up the price per ton to a much, 
higher figure. He had economised his material and wasted his labour, wjt^ 
the result that he would have to pay much more for his structure than if 
he had been more liberal with his material and had studied to economise 
his labour. 

The fact that labour costs money hardly seems to be realised in drawing 
offices other than those attached to a works ; , and very often is lost sight 
of even there. The practice of averaging machine tools and mechanical work 
at a rate per ton, and of buying mild steelwork on a tonnage basis, has. 
contributed, doubtless, very materially to this. It has caused the labour to be 
lost sight of in the material, and has tended to put a fictitious value on the 
latter at the expense of the former. 

Now, every man engaged in any of the branches of engineering is by his ' 
very education willing to freely admit that it is possible to carry good ideas 
to a point where they lose their value, and become not only worthless, but 
actively antagonistic to the very points sought. The truth is exemplified so 
very often in everyone's experience that it is perhaps unnecessary even to 
mention it. Yet, as engineers, we are constantly and hoiu-ly guilty of such 
practices ! We each develop our little idiosyncrasies, our own likes and 
dislikes, and exhibit in our work leanings towards certain observances ; our 
minds get biased ; we like certain points and dislike others, not altogether 
as the outcome of pure reasoning, but rather in a personal and characteristic 
way. Our work constantly exhibits these traits, and, so far, it is bad. 
Habit in designing is fatal to the progressiveness of all work. Instead of 
dispassionately judging every circumstance in conjunction with all others, 
we temporarily leave some out of our calculations, knowingly and of set 
purpose, and try to bring them in later and modify things perhaps a little 
to suit. 
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Probably no man is proof agaiuBt himself, and his nature will out in spite - 
of himself at times. But in the engineering profession, as in the legal, a , 
well-balanced understanding is essential to success, and the engineer must \ 
possess the faculty of putting hitnself outside himself, and of viewing his j 
work and efforts from a disinterested standpoint He must carefully consider 
every circumstance. He will seldom make the mistake of omitting peremptory- 
points of design and essential factors to successful working ; but he is very 
apt to overlook such apparent trifles as relative costs of designs, not, perhaps, 
in the larger sense, but in the smaller sense as applied to details. And yet 
more often than not these are, after all, the controlling factors in costs. The 
engineer will carefully select a type as being an acknowledged economical one ; 
and he will then clothe that type with so many refinements that he renders 
it more costly than the supposedly more expensive one tliat he had rejected. 
Of course it is more than probable that he would so direct things that in his 
hands both would manage to retain their comparative costs, and in that case 
the only test is a comparison with the work of others. But the fact remains 
that he has not exercised that judicial regard for his work that as a trained 
man he should have done. 

In just this way, then, it too often happens that we ride our hobbies 
to death. Excessive care in the one instance and carelessness in the others 
have always been and always will be fatal to the ideal. And yet the ideal is 
what we are always striving for. Is any improvement announced in any 
branch of the profession, it is only regarded as a stop more towards finality. 
We know that we shall never arrive there, but it is our constant aim to 
approximate as closely to it as is humanly possible. 

This brings us to the question of '* What is, after all, the aim and object 
of our scheming 1 " What is it that we are striving for, year in and year out ? 
Why are gigantic and small undertakings being embarked upon every day ? 
Why is the ideal always before us ? 

The questions are keen ones, and it behoves every engineer to face 
them and thresh them out. It is of no use shirking them or passing 
them off. Before we can understand our profession we must understand 
its root principles and frankly admit them, or the world will never know 
us as benefactors to our race, notwithstanding the immensity of our projects 
or accomplishments. 



CHAPTER II. 

THE GOVERNING FACTOR — ECONOMY. 

There is a vast deal of talk nowadays of the "higher aims" of the pro- 
fessions, of the "cult of the beautiful," and of "high art." Possibly they who 
are so glib this way know what they are talking about — it is, at all events, 
only charitable to suppose so. The pity of it is that they do not render them- 
selves more intelligible to the common herd, and really make clear what they 
mean. Certain it is that no two people ever agree as to what " high art " is ; 
their time seems chiefly taken up with arguing what it is not. 

As engineers we are constantly besought to bring our creations into line 
with something vaguely denominated "beauty." "Give us beautiful struc- 
tures " is the cry, and we are hysterically told that we are covering the land 
with uglinesses. Perhaps so ; indeed, it very often is so. But, after all, what 
is beauty ] What is it makes a thing beautiful in our eyes ? 

Is it not most often a conformability to that which we liave often seen 
before, and that our eyes are accustomed to expect 1 An eesthetic discussion 
on " The World Beautiful " is beside the present mark, and it is not desired to 
debate all the various subtleties of the word. Leaving these alone, then, is not 
" beauty " a thing of education, a grasping of the constructor's ideas, and an 
outcome of centuries of human discernment and observation ] In a word, is it 
not entirely a matter of personal standpoint ? 

If that be so, is there not good reason for everyone's interpretation to 
differ; would it not be altogether exceptional if we all united in deeming 
the same things beautiful ; and would it not be a very tame world indeed 
if we did 1 

True, we have the " canons of art " to guide us all, and as sheet-anchors 
they must be of value, or so much use would not be made of them. But, 
indeed, they in their turn are still but the human estimate of beauty's laws, 
and are but the expressions of ages of individual opinions coalesced into the 
semblance of a whole. The "cult of the beautiful," considered impersonally, 
is more amusing than irritating, since its standard is entirely arbitrary and 
founded on precedent. 

To what has the cry led our profession 1 To rosettes and stars and ogee 
sections, to elaborate piercings and geometrical patterns ! Tosuch a pass 
have we allowed ourselves to be dragged in the desire to conform to " public 
sentiment ! " 

6 
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Yet the ciy for beauty is not altogether responsible for these outrages on 
good taste. It certainly prompted them, but would as quickly disown their 
parentage. The fault rather lies in the engineer who was content to pander 
to a taste that he failed to gauge, and to attempt a beauty of detail when he 
should have studied a beauty of form. Beauty is not a thing of patches, or 
holes, or curves only, but, according to our "canons," of breadth of effect 
and disposition of form. 

Suppose that in the beginning of all things Adam had a Whipple-Murphy 
truss bridge of three hundred feet span in the Garden of Eden ; what would 
now be our ideas of beauty concerning railway bridges ] And suppose that the 
terminus of the line that he daily used backwards and forwards from his 
sleeping to his working places was modelled on the lines of St. Pancras ; how 
many should we find condemning the latter to-day ? Is there not something 
in the plea that our sense of beauty does not alter with our opportunities ? 

Let it be understood that this is not a plea for a new standard of beauty ; 
we have already too many of these. The " cult of the railway bridge " would 
be rather too far-fetched a notion for even the most enthusiastic engineer. 
But if there is any truth whatever in what has been said, is it not to be found 
in the thought that beauty, being altogether a thing of the imagination and 
the work of time, is not to be arbitrarily applied or withheld from anything 
until time has shaped a verdict? Certain stone bridges have been very 
generally described as " beautiful," and have been pointed to as embodiments 
of what bridges should be. Why ? — they are stone, and the world has worked 
with stone for imtold ages ! Yes ; but it is the arrangement of the stone, we 
are told. Very well ; iron or steel is new — we do not know yet how to arrange 
it, in order to use it properly. It is a significant fact that the stone structures 
which are most generally admired are the best examples of the highest scientific 
skill, and those in which the economy of the materials has been brought to 
the highest pitch. 

Stone to the stone-lovers. When engineering skill knows how to take the 
fullest engineering advantage of mild steel, or any other metal, then will dawn 
the day of beauty for metal structures. Nature herself wastes nothing. Our 
standard of beauty is supposedly copied from nature. " High art " seeks to 
improve on nature. The engineer will succeed in finding nature's beauty just 
so far as he is successful in copying her example in economising his materials. 

The first lesson, then, for the engineer is " economy," even from the beauty 
standpoint. We are to seek to improve our applications of science, and to get 
right lines scientifically in our structures, by striving to get ever closer to 
nature's own examples. 

So much for the beautiful in our schemes. But, setting this aside for the 
present, let us ask, "Why did we ever begin engineering?" In the first 
instance, the science owed its birth probably to ambition or avarice, quickly 
giving place to the necessity of earning daily bread. When the first tree was 
designedly felled -so that as it lay it should bridge a chasm or watercourse, 
utility was the power behind the axe ; when the first dam was built across a 
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stream so as to back up the waters, utility was the strength that fashioned it 
and when the first boat was rudely hollowed from the tree tnuik, utility 
was the doggedness that scraped it. So it was in the beginning ; so it has 
been down the ages ; so it is to-day. Work is for a purpose — a set, hard, 
uncompromising purpose of utility, of the need for gaining a livelihood. No 
matter what the subject in hand may be, the engineer is not set to work 
except for a purpose, and that purpose the greatest possible utility which can 
be devised. 

To what does this lead us, then ? Is it not to the fact that utility also 
spells economy I For, when the first tree was felled, unless the time spent in 
the felling was worth spending in view of the gain to be got when the felling 
was over, would the felling ever have been commenced? It is self-evident 
that the shorter the time occupied the greater the resultant comparative gain. 
A larger tree than was necessary for the purpose in hand would never be 
selected, nor would the one with the largest and most beautiful branches, 
unless these were also part of the utility scheme. The same with the dam 
and with the boat. The nearest materials to hand would be used for both, 
with a due regard to the economising of labour on each. 

It may be urged that the savage sought to take some of the crudity off 
his boat by carving and fashioning as his tools allowed. Very likely so ; that 
is but human nature. But he would not do this until he had time he did not 
otherwise know how to employ. When the purpose was hot upon him for 
which he must have a boat, he did not dream of ornamentation, but had 
a single eye only to the most rapid accomplishment of his purpose. The 
ornamentation was bom of more leisured moments. All honour to the spirit 
that prompted it and to the labour that shaped it ; but he did not devise his 
finery until he was conscious he could afibid the cost. 

So many critics forget or ignore this. A gaunt, unsightly structiu'e, seen 
against the skyline and situated amidst nature's beautiful rendering of her 
own art, provokes from them much wrath and indignation and many scathing 
phrases and denunciations. The structure is certainly out of all harmony 
with its surroundings ; it is admittedly a blot on the landscape, and it jars on 
the otherwise peaceful repose of the place. But the railway company who 
placed it there were not landscape gardeners, nor were their shareholders 
members of a society for preserving intact at all costs the virginal beauty of 
nature. The passengers who by their custom retain the bridge in this spot, 
will they quarrel with the means of taking them to their destination, or of 
showing them such lovely country? Would they wish to pay higher fares 
because they knew that by such sacrifices they had contributed to the erection 
of a bridge more in harmony with the place ? 

Human nature \a essentially selfish. Let the critics ofier to provide a 
suitable bridge themselves. The railway company will not object. It is only 
when matters touch home that it is realised that, however ugly man's work 
may be, in the vast majority of cases the reason is a very personal one. The 
earning of the bread of the multitude is not an abstractly beautiful afiair. 
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Right down the ages, from their very birth, engineering and the engineer- 
ing instinct have been based on pure utility. The service of mankind has 
been their guiding star, and the promotion of his closest interests their great 
objective. Engineering is here meant in the broad sense ; everything 
constructive belongs to this category, and the sense of fashioning, for 
whatever purpose, is evidence of the engineering instinct. If man had never 
" wanted," then he would never have engineered ; and it is evident that the 
most successful engineering is that which gets at and satisfies the wants in 
the quickest and best ways. 

All this spells only one thing — economy. Economy of time and of labour. 
The most economical method of meeting any want must be the best method. 
The bare want properly supplied at the least possible expenditure is the 
highest art the engineer is capable of ; for it is but nature's own law that 
energy should be conserved. The strictest and most rigid regard to the laws 
of economy is the only way in which utility can be successfully interpreted. 

By this is not meant that the engineer's chief duty is to strive after 
unsightliness and ugliness. Far indeed from it. What is meant is that it is 
his chiefest duty to seek that disposition of his forces that nature herself, 
were she doing the work, would select. For nature teaches us that in the 
greatest economy lies the greatest real beauty. What is there on this earth 
that can be rightly termed " superfluous 1 " The " economy of nature " is a 
byword with all of us. 

At the same time nature has not scrupled to arrange her economy in the 
most attractive of forms where she could. Are there not "nature spots" 
in this world which, owing nothing to man, yet represent to him all that 
he holds "beautiful"? Places there are without number where nature has 
seemed to set herself out to the most extravagant advantage ; where she has 
apparently neglected nothing in her scheme of perfection, and where the 
balance of the parts and the beauty of the detail leave nothing to be desired. 
On the other hand, are there not to be found localities where everything seems 
to unite in being as surlily forbidding as others are desirable 1 — where every- 
thing visible appears to frown on man and to evidence to him his own 
insignificance? Yet none of these places either has or is without anything 
contributing to the greatest natural economy. We know enough of the laws 
of this life to convince us that every blade of grass has its place and every 
stone its objective. 

We do not, however, know enough to be able to fashion our own creations 
on this magnificently planned scale. We do but grope in the dark and strive 
to imitate as best we may. Our own knowledge and researches have only 
attained so high, and it is quite possible that we are continually and always 
running exactly counter to what would be the best. Who knows ? We may 
but always do our best ; the rest we have got to leave. 

But let " high art " and the " cult of the beautiful " be dropped. They 
have no real place in nature, though they profess so insistently to be its very 
seed. Let us rather turn directly to nature and take her first most obvious 
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laws, " utility " and " economy," and apply them as rigidly as the light within 
directs us to the work we may have in hand. By unceasing dint of continued 
applications only can we hope to attain anywhere near to the standard so 
freely open to us all. Remembering always that as nature can be kmd and 
gentle, fair and attractive, so can also some of our works with like economy 
be so ; and as she can also be the opposite, so must we in turn be at times. 

Economy to-day — by the mere force of circumstances — is spelt £ s. d. 
All time is money, and whether we like it or not we have to bow to the little 
fat god. Money is the arbiter of everything useful, of everything ornamental. 
It is safe to say that no project upon which our engineers engage would ever 
be embarked upon if it were not a question of making more money, or of 
retaining that which is already possessed. Utility necessitates economy, and 
economy, the " governing factor " in carrying out engineering works, is 
entirely regulated by and based upon a monetary standard. 

It is not perhaps a nice thing to say ; it all sounds very sordid, and the 
eesthetic amongst us revolt at the idea. But facts are facts, and the engineer 
must be essentially a man of facts. Who will mstance any engineering 
scheme of to-day not dictated by the exigencies in some way or other of the 
yellow metal ? Occasionally a philanthropist may be found who will embark 
on a scheme ; but why 1 For the benefit of others. What sort of benefit ? 
Monetary in the end ; even though it be a convalescent home it will but have 
as its purpose the object of curing so that fresh efforts may be put forth in 
the paramount direction. Brushing aside all sentiment, the one uncontro- 
vertible fact of modemniay life remains, that the first efforts of mankind 
must be after money. 

Wherefore, then, comes the first law of engineering — " The carrying out of 
every project in the truest economical manner." 

" Economy " is meant in the best nature-sense — The most economical method 
for the. work in hand. 

All this may to some seem rather futile, and perhaps even unnecessary. 
That it should be so is freely admitted. But every engineer worth his salt 
has to admit that it is the principle most often lost sight of in everyday 
designing ; and not only that, but most frequently wilfully put behind and 
carefully kept from troubling. It is to many men a most irritating thing 
to feel that their abilities are hampered by the dictates of finance. They 
are naturally ambitious, craving to climb upwards and to show the world 
the extent of their attainments. They want every job to be a " monument " 
to their skill and knowledge; they want to justify their success. We 
all fall victims to the feeling at one time or another, and wish to put on 
record tangible evidences of what we are capable of. But the feeling is 
essentially a false one, and one to be sternly combated. Its usual outcome is 
showiness and an attempt at the imposing, and these of themselves are quite 
sufficient to prove its falsity. It should be our highest aim to be true to our 
calling and always to engineer '^ economically the best for the work in hand." 
Personal feelings and ambitions have no right to sway our judgment one iota. 
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or to make us deviate in the slightest way from the " economically best " we 
are capable of. 

Obviously, the " economically best " for any work cannot be arrived at 
without a full consideration of all the circumstances of the particular case. 
No two jobs can over be exactly economically alike, since it is rare indeed that 
any two sets of conditions will absolutely agree. Every separate case must be 
independently considered entirely on its own merits and treated accordingly. 
Take the case of a railway bridge in a new country ; say for Central Africa. 
Money is being ventured at enormous risks ; the one and sole object of the 
line is the strictest utility ; it is imperative that the costs be kept down to 
the lowest possible figure ; and that the prospective dividends be the highest 
that is possible. To what does such a requirement point 1 To the plainest 
of plain structures, with not an ounce of superfluous metal, so that cost may 
be at a minimum. To the rigorous pruning of all requirements not absolutely 
essential, and the most careful husbanding of all resources. The man who, 
faced by such requirements, spends one penny above the minimum is morally 
guilty of theft. He has to spend other people's money in order to gain a 
definite end for them ; whatever he spends more than he need to attain that 
end is just as much thieving as though it were put straight into his own 
pocket. Every stroke of the hammer, every turn of the drill, every rasp 
of the file that he causes to be put on that work in excess of actually 
needed requirements is just so much waste, and in just so much is he 
culpable. 

Take, on the other hand, the case of a public memorial — a monument 
perhaps to honour the dead. What is now the " economically best " 1 Is it 
not the striving to set before humanity a tribute which, by its fitness and 
beauty, shall unceasingly remind them of the spirit of its inception 1 Is it 
not to be found in giving the best value for the money-limit allowable in 
time, material, workmanship, and brains ? In giving to posterity the utmost 
that the present is capable of, and seeking to elevate and uplift whilst 
perhaps material aid is also given 1 This project is on a different plane ; its 
prime object is to honour ; to set high above common things one which shall 
by its form or beauty compel attention, and so remind the onlooker of the 
debt posterity owes to a distinguished man. Equally must it be seen, how- 
ever, that no waste is here ; nothing superfluous must be allowed either in or 
out of sight, but the work put in the right place, and the whole made as 
perfect as our means and our limitations will allow. Only in that way will 
the completed work conform to " the most economical method for the work 
in hand." 

Between these two extremes ranges a whole multitude of other possibilities 
with other conditions. Each case must be separately analysed and treated 
entirely on its own merits. Above everything the personal factor must be 
kept out of our deliberations. Nothing is or can be so ruinous to true work 
as the ever-reciirring wish to " stamp our individuality." It is the work we 
are doing, and are paid to do ; and a little less personality and a great deal 
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« 

more honest, self-effacing effort would in the end repay us a thousandfold, even 
if the mere moral aspect of the question be left out of account 

Many engineers sin this way wittingly ; many more, conscious, perhaps, 
that they have no individuality to stamp, or that the attempt would only end 
in disaster, violate the " economically best " unwittingly. As was said in the 
previous chapter, a mere knowledge of theory, or a mere knowledge of 
practice, is not sufficient to ensure the ideal. Most designers, perhaps, are 
more familiar with the former than the latter. Certainly it is so in the con- 
structional steelwork branch of our profession. 

Is it not, then, imperative that the designer, if he would do the ethically 
right, should study the mundane and commonplace as represented by the 
practical] If to money is due our projects, then the laws of money and 
money's value inud be assimilated and understood. 



CHAPTER III. 

THE DUTY OF THE DESIGNER. 

The average estimate by the average designer — whether he be engineer, 
architect, or belong to any other profession — of his duty towards his 
principals is that he shall see that his design conforms to the convenience 
and general wishes of his client, and that he shall safeguard the latter's 
interests from the rapacity of the contractors employed. Beyond this few 
professional men go. Work is not always so congenial in itself that they 
feel they need do more than satisfy their consciences in their undertakings. 
In fact, the man who really goes so far as to honestly carry out the above 
generally feels that he is immensely better than his fellows, and that he is 
continually robbing himself of perquisites which he might enjoy, if only his 
conscience were less exacting. 

Yet this is, after all, a very low view to take of the obligations of the con- 
sultant. For the time being he becomes a trustee for others. He not only 
advises, but he generally also directs the expenditure of other people's 
monies. He stands to them in the place of themselves, and is trusted to do 
what they themselves would do with their own had they only the requisite 
knowledge. He is not exactly a man giving advice to other men sharing the 
same degree of knowledge. He is an expert, helping and advising, from the 
storehouse of his special experience, the ignorance of others. In the very 
nature of things he must be trusted, and often most implicitly. 

It is when thinking of these trusts that he most often calls himself a type 
of rectitude and honour. He has never yet neglected his client's interests to 
the structural detriment of the work in hand ; he has never condoned or 
passed over bad work, or accepted presents from a contractor, but has always 
rigidly kept himself aloof from such contaminations. Yet, from the point of 
view of the last chapter, his morality may in reality be of a very low order ! 
So far as the work that can be seen goes, no man may question his integrity, 
for no one besides himself knows his instructions, and there is nothing venal 
in the execution of the work to cavil at. But the test point of it all is far 
removed from the standard he has set up. Until now he has but followed 
professional etiquette and pride, even as the ordinary individual follows and 
obeys the common laws of the land ; and just as it is possible to obey the 

18 
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letter of the law and yet violate its teachings, so has he ignored the spirit of 
his calling whilst conforming to its precepts. 

The duty of the designer goes very much further than the observance 
of common morality in his profession. Unless he conscientiously uses his 
knowledge to the best of his ability, to the same ends which his client would 
were he capable, he is falling short of his obvious duties. It is a common 
saying with a professional man that he spends his client's money as though it 
were his own. Does he ? Yes, so far as seeing that good work is put in the 
various erections and that money is only paid for work done. But that is 
not the end of the matter. In order to spend the money as though it 
were one's own, or, rather, in order to spend it as the client himself would, 
which is the truer standard, it is necessary to get right down to the 
motives dictating the spending of the money, and to act with them always 
in view. 

If work is to be done to gratify an ambition, a taste, or a love of display, 
then, bearing this in mind, the object may be met in the same spirit, and 
ideas only curbed by the knowledge of the maximum allowable money-limit. 
If, to take another case, accommodation of a certain character and size at a 
certain price be desired, then the duty will be to get the utmost value for 
every penny spent. Whilst to take the case of a commercial \mdertaking 
which has to pay dividends, the duty alters at once to that of devising the 
necessary features at the minimum cost. This latter case covers the greater 
part of the available work of the world. There is comparatively little money 
for the first two — it is the last which oils the wheels of mankind and provides 
livelihoods for us all. 

It is essential that this truth be grasped. Buyers get keener year by 
year, and competition ever gets more strenuous. Money must earn money, or 
the increasing wants of the world will never be met. It is the professional 
class which has been the slowest to understand this, and to recognise that the 
days of dignified commerce are over. Witli the advent of international trade 
rivalry has come the deathblow to unquestioned national supremacy, and the 
hustle and bustle of modem-day trading has little in common with the 
methods of fifty years ago. There is small need to dilate on this aspect of the 
question. It is now generally accepted that, as a nation, we must alter many of 
our ways if we are to live. It is high time that the professional man also took 

this to heart. 

In order to get the best and largest returns for capital, the sum invested 
must be absolutely the lowest possible for the scheme in hand. Every pound, 
every penny beyond the irreducible minimum that is being employed is only 
so much dead- weight, so much handicap to the expected success. Even as the 
obvious end of every commercial undertaking is dividends, so is it patent that 
the less the capital the higher the dividends to be distributed will be. No 
illustration is needed to prove this — every child knows so much. Yet it 
puzzles the wisest men to determine what the irreducible minimum actually 
is or will be for any given caio ; — what is the least which may be spent upon 
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land, plant, buildings, equipment, and what is the least sum that dare be 
adventured for working capital. 

Of course it does not always follow in a commercial undei*takiug that the 
cheapest knoum work is the right work to adopt. Far from it. Some under- 
takings never would prosper unless it was apparent that money had been 
lavished upon them with a free hand, perhaps with even a total disregard of 
economy. They depend for their very success on obvious luxuries of design and 
execution, and without them they would not even excite notice. All this is very 
true ; but in their case the money is invested or expended with a set object, and 
its proper and proportionate outlay will result in the desired direction. What 
has to be done in these instances is to see that outlay is made on the effective 
points ; that these are brought out and built up in the most striking manner, and 
that their characteristics are not in any way sacrificed because of unnecessary 
expenditure in other directions. Everything depends on the nature of the 
undertaking and what its necessary features are. It would be of small use 
erecting a large hotel in a prominent position and whitewashing its interior 
throughout; that would but serve to defeat the object for which the place 
was built. The hotel will be popular and make money just as its features 
appeal to the eye ; and this must be the first precept in such a case. So that 
the utmost advantage may be made of the fact, economy must be rigidly 
observed in that which is not seen ; and whilst all the demands of science must 
be met, they must not be exceeded. 

In the same way, if a beautiful appearance is not of prime importance, if, 
say, the project is that of a huge goods warehouse, what useful object would 
there be served by anything but whitewash on the walls 1 Of what use would 
be fine plaster decoration and ornamental panelling ? Not that there would 
be found men so lacking in common sense as to propose these decorations, but 
for " plaster " substitute the best-faced bricks, and for " ornamental panelling " 
oak timbering, and then say how many architects could resist the temptation. 
On such a scheme there should not be spent one penny more than the minimum 
necessaiy to secure the requisite strength and the desired space. It is a com- 
mercial undertaking, and knows no laws except those of dividends on outlay. 

Broadly, then, the duty of the designer lies in understanding and applying 
scientifically monetary knowledge. It is not sufficient that he should be 
artistic — ^he must be pre-eminently so, to successfully manage some work ; it is 
not sufficient that he be scientific — he must be this for all work ; but he must 
combine with his artistic and scientific senses a thorough underatanding of the 
laws of supply and demand, and must ruthlessly apply it to his every 
undertaking. 

As with the general practitioner, so must it be with the steelwork 
specialist. He may have every formula ever written at his finger-ends, he 
may be a mathematician of the first water, he may be a genius in theoretical 
knowledge ; yet, if he lacks the one thing, his designs will never be of the first 
order, and the thoroughly practical man who can never remember a formula 
will easily surpass him in the worth of his achievements. 
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There is, however, a difference between the design of steelwork and that 
of ordinary undertakings. Steelwork, unlike many other materials, is seldom 
capable of much artistic treatment. Elxceptions there are to every rule ; but, 
generally speaking, steelwork, as previously noticed, is strictly utilitarian in 
character. It is engineering and not architecture, and should always be treated 
as such. The chief duty of the engineer will invariably be to produce his designs 
at the lowest possible cost, and for this purpose he must be prepared to consult 
details of manufacture to a very large extent. The economy at which he has 
to aim will not consist in using up the smallest possible weight of materials, 
but will be measured by the comparative total cost of his work. A given 
design weighing 100 tons may cost much less than another of 90 tons' weight, 
and yet both shall be capable of the desired work. It is possible to go further 
and say that the same design as turned out by one man shall, when over- 
hauled by another, vary a considerable percentage in cost. It is not 
knowledge of theory that altogether rules the economical design ; neither is it 
practical knowledge, but the judicious combination of the two. 

It is a very general idea that the broad choice of design is the chief factor 
in costs. One man will contend that for a given situation a Linville girder 
is preferable; another will argue that a common lattice would be better. 
There will be right on both sides. It is possible to make the Linville cost 
double what the lattice would, and vice versd. The Linville may be 
designed with all the refinements known to science, and may have the last 
ounce of metal cut out of it ; it will most probably be for this reason that it is 
the most expensive girder. 

By this is not meant that the principles of design are untrustworthy. 
Far from it. It is merely their application that is at fault. There are 
certain well-understood principles which point to the choice of, say, a sus- 
pension bridge for a certain spot in preference to one of a rigid type. But 
it all depends on the designer whether the suspension type is, after all, the 
cheaper. Without wasting an oimce of material he may turn out a bridge which 
is far more costly than the rigid type would be if designed by another man. 

Too little attention has in the past been given to these points. Men 
have been content to accept the dicta of others without troubling to 
investigate them for themselves. Office life and office duties have shut up 
the engineer in a world of his own, and he has pursued his way without 
hearing much of the other world with which he only occasionally has come in 
contact. Methods of manufacture have radically changed within even the 
last ten years, and the tnan who to-day bases his designs on his know- 
ledge of workshop conditions of a decade ago is woefully out of the race. 
In order to produce the best design for any purpose, the methods by wliich it 
is to be made must be known and understood. Both men and machines have 
their limitations, and it is the plain duty of the engineer, the architect, or 
the designer of any work to bring to his work, not only professional skill and 
resource, but the wisdom of the money-bags and a personal knowledge of 
everyday workable conditions. 
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CHAPTER IV. 

TESTS AND ANALYSES. 

With the actual manufacture of steel, ue., the production of the material 
itself, the designer and manufacturer have nothing to do. The process em- 
ployed is solely the concern of the mills, and criticisms and strictures on 
methods of production are out of place in any but works on metallurgy. 
The engineer is concerned mainly with the price he can buy at and the 
quality of the material bought. Some years ago the question of the process 
to be used was a very bitter one, and without doubt certain makes or 
brands of mild steel were superior to others. It thus became the fashion for 
engineers to specify the material by the trade term applied in its manu- 
facture, and unfortunately the custom has not yet quite died out. 

At the time when process counted for much, the metal was very 
young in the market, and neither its properties nor characteristics were 
understood. The time which has since lapsed has given us very valuable 
experience and data on which to work, and recognised tests have been 
developed which leave very little loophole for doubts on the score of quality. 
At the present time it may safely be said that, so long as certain mechanical 
tests are complied with, material of any make or process may be unhesitatingly 
accepted. There is really nothing at all to choose between the various 
British brands in the market except the name. 

Practically speaking, the British mild-steel industry has adopted three 
separate methods of production. They are known by various terms in 
different parts of the country, but may be summarised as being (1) the 
basic ; (2) the Siemens open hearth ; and (3) the Siemens-Martin open 
hearth acid processes. For a long time the third process was preferred by 
engineers, as its product was the most reliable ; but there is not now nearly 
so much of it made, as severe competition has compelled the use of cheaper 
ores, and further investigations have perfected methods of using them. The 
two first-named processes practically monopolise the British trade, with 
perhaps a percentage in favour of the second, which, through recent dis- 
ooveries, has not yet taken unto itself a definite name ; in some parts it is 
known as the " open hearth basic.'* Through the acid process being dependent 
on foreign expensive ores it is dying a natural death, and in the near future 
will probably be seldom adopted, except for special purposes. 

17 2 
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These different processes have been named solely with a view to 
emphasising the fact that their several products are practically undistinguish- 
able. It would be interesting to discuss them in detail and to go into their 
differences of manufacture, but no good would be done to the present 
purpose, and for such information the reader is referred to the various 
treatises published upon them. That which concerns the constructive 
engineer is that he shall have to his hand material fulfilling certain standards 
of excellence and reliability ; and so long as he can procure this in the market, 
it matters nothing to him whether the ores from which it is made are of low 
or high grade, or even whether an ore is used at all. This is solely the 
business of the metallurgist. Of necessity, the tests to be imposed must be 
such as have been proved by usage, and such as will unfailingly demonstrate 
the points they have been designed to cover. So long as this is ensured and 
the well-understood mild steel of to-day is to be employed, it is puerile to 
impose limits or conditions on manufacture. 

Now comes the consideration, What tests should be taken as a 
standard? Are they to be purely mechanical, purely chemical, or a 
mixture of both? 

In order to properly appreciate arguments on such a question, it should 
be premised that whatever results are arrived at they must be in accordance 
with recognised commercial possibilities. It may frankly be admitted that 
almost any degree of strength and ductility can be achieved by variations of 
manufacture and juggling of quantities. The steelmaker can from the same 
hearth produce metals varying astonishingly in their properties, and is able 
for a price to satisfy any requirement within the bounds of reason. This 
being granted, it does not need much perspicuity to see that since the 
engineer must have to his hand a uniform product before everything else — 
one which he can rely on not to fail under a certain figure, and to behave 
consistently at all times — the steelmaker must make dispositions so as 
to ensure the necessary unifonnity, and to eliminate all chances of a variation 
of product. It will be also evident that whilst any requirement may be met 
as stated, yet that the costs of the samples made will not be alike, and that 
there will be a cheapest and a dearest product, with a whole range of costs 
in between, according to the scarcities of the ores and the care to be observed 
in handling them. On the other hand, there will be a cheapest and a dearest 
steel evolved, considered in the light of their mechanical attainments or 
physical properties. A steel failing at a unit stress of 30 tons and 
costing £6 per ton must be compared with a steel failing at 40 tons and 
costing perhaps JE9 per ton ; and all the various other properties must be 
considered in the same way. The ultimate decision rests with the engineer 
who has to use the material, and naturally he chooses that grade which fulfils 
his ideals best and gives him the cheapest steel for its properties. The grade 
chosen, the steelmaker can then lay himself out to produce it in unlimited 
quantities to maintain the level selected. 

This is, briefly, what has taken place in the past ten to fifteen years. A 
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couple of decades ago wrought-iron was the material in common use, and its pro- 
duction had reached such a pitch that it could be relied upon to consistently 
show certain results. Then came the gradual innovation of mild steel, and 
makers and users were again groping in the dark; for a long time it was 
freely prophesied that the new metal would not last, and that wrought-iron 
would still remain the best and most economical material. Persistence and 
increasing knowledge triumphed, however, at last, imtil now the domain of 
wrought-iron is practically confined to matters outside structural require- 
ments. When makers were able to show a metal nearly 50 per cent, 
stronger than iron, produced at practically the same price, engineers were 
bound to employ it so soon as it fulfilled their notions of reliability. This was 
not long in forthcoming, and so gradually the present accepted tests and 
properties were evolved. 

That we have now a perfect steel it would be folly to say. It also seems 
folly to expect that one may be forthcoming. If it were possible to get a 
mild ductile steel which would stand 100 tons to the square inch, the engineer 
would immediately long for one to carry 200 tons ! All that we can say at 
present is that within its limits we have a very satisfactory article. Unlike 
the making of wrought-iron, which was largely, if not entirely, empirical, mild 
steel owes what it is to the chemist. Minute fractions of certain ingredients 
are quite sufficient to make all the difference between success and failure, and 
current practice is based upon the results of coimtless analyses and mechanical 
tests. We have arrived at this point : it is possible to commercially produce 
a steel with a very high breaking stress, say 40 to 50 tons and higher ; but 
when we pass a certain limit we gradually lose some very desirable properties. 
It is not sufficient for our purposes that we should have a strong steel ; we 
must also get a dtLctile steel — one that is not " short," is not subject to sudden 
failure, will maintain its strength under a moderate degree of heat, is perfectly 
homogeneous, and is free from mechanical defects of manufacture. Our 
chemistry and practice have not yet got so far as to combine all the virtues 
beyond a set limit, at least in the commercial sense. 

It has been proved over and over again that certain proportions and 
ingredients produce certain properties of the product, and will always 
evidence certain mechanical tests. What these proportions and ingredients 
are depends on the district where the paiticular rolling mills are situated. 
It is not essential that every rolling mill in the kingdom should work to 
exactly the same recipe. Each place has experimented upon and devised its 
own " mixture " from the raw materials handiest or cheapest to itself. Only 
in this way would competition be possible. The aim in every case has been 
to adopt those proportions which would be unfailingly productive of the 
desired standard of physical tests ; for, after all, the mere chemical combina- 
tion matters nothing to anyone — it is the standard of excellence of the 
material which is prized and not what it is made from. 

However, whilst there are many makers to^ay, and many processes, the 
resulting products are very much in line with one another. And as they are 
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alike physically, so they agree very closely in the proportionate quantities of 
their chemical constituents. Matters are now so far standardised that it is 
matter of common knowledge that more than a certain percentage of carhon, 
phosphorus, silicon, and other substances acts disadvantageously on the steel. 
Excess of carbon has the reputation of increasing the tensional strength and 
hardness; phosphorus results in a '* short" steel, which works well but is 
liable to sudden failure; silicon induces hardness, and is also somewhat 
similar to the action of phosphorus; manganese increases elasticity and 
tensional strength, but reduces ductility; sulphur produces rottenness at a 
red heat and renders steel unsuitable for forging; and so we might go on 
enumerating the known effects resultitig from an abnormal quantity of any 
one ingredient. 

It is therefore necessary that the steelmaker should know the chemical 
analyses of his ores and raw materials, and he must so work his process and so 
devise his ingredients that the mixture shall have no such excesses. This is 
his business and bis alone, and the designer has no need to concern himself 
therewith. Let the latter understand as much of the business as he can, if 
he will, but it is out of his province to dictate to the steelmaker either how 
the steel shall be made, or what it shall be made from. To narrow in any 
way the methods used would be to put a premium on certain districts and 
concerns where favourable raw material could be cheaply obtained, and to 
handicap out of the race others whose only chance lay in utilising materials 
unfavourable to the process selected. All this would of course mean the 
narrowing of supplies, the creation of monopolies, and the imposition of huge 
prices. A marketable material can only be obtained by the widest and 
freest competition in which none of the competitors are handicapped by 
anything save their own deficiencies. 

At the present time there are three accepted standards of ultimate stress 
for British steels. They are as follows : — tliat the material shall have an 
ultimate tensile strength per square inch of original section of (1) 26 to 30 
tons; (2) 27 to 31 tons; (3) 28 to 32 tons. The tendency seems to be 
towards the general adoption of the third case, and perhaps the majority of 
specifications are drafted upon it ; all mills are prepared to work to these 
figures, and there seems no valid reason why the smaller values should be 
used. Perhaps the first case — 26 to 30 tons — gives a better welding steel 
than the others, but there is not much in it, and most engineers set their 
faces against welding mild steel wherever it can be avoided. At all events, 
so far as can be judged, the third case is the most popular, and engineers 
will be well advised in specifying these figures. 

Of course, whilst the ultimate strength varies the other properties looked 
for vary also to a certain extent, and it has become customary to test the 
steel for these by setting a standard of elongation and of contraction of area 
at the point of fracture. Experience has shown that, if any metal conforms 
satisfactorily to these three tests, it may be unhesitatingly accepted as being 
fit and proper for structural requirements. Strictly speaking, each of the 
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three cases of ultimate strength should be accompanied by its own corre- 
sponding standard of elongation and contraction ; but it is somewhat curious 
to note that whilst some engineers do this, jet the great majority specify the 
same elongation and contraction limits, whatever their ultimate figures may 
be ! This is, of course, only another argument for the adoption of the third 
case, since if the higher limits may be reached with the same modifying 
factors, it seems waste to take anything less. 

Custom has decreed that a standard of elongation of 20 per cent, in a 
measured length of 8 in., and a contraction of area of 40 per cent, at point of 
fracture, are desirable evidences of the right quality for bridge work and all 
structural erections. These figures are varied a little in different specifications, 
but not to any serious extent, and since they directly evidence everything 
which is required, and are readily accepted by the steelmaker without quib- 
bling, they may be taken as a suitable standard. Occasionally engineers have 
attempted to specify more onerous figures, cases of a contraction of area of 45 
and even 50 per cent, having been demanded ; but the mills have refused to 
be bound by such figures except at higher prices, and when busy have declined 
to entertain them at all. If a uniform product is to be kept up, it is obvious 
that there must be no departures therefrom for any reason. 

Other physical tests which are often demanded are those of bending. 
Stripe are to be cut from plates and to stand bending double on themselves 
when cold. Or, when heated to a cherry red and cooled in water at 82'' Fahr., 
they must stand bending to a curve with an inner radius of from one and a 
half to three times their thickness. These are designed to confirm the ductile 
qualities of the metal, and are certainly of value in that they afford very con- 
vincing evidence. If the elongation and contraction of the test-pieces are 
satisfactory, there is seldom need to further impose more than a few bending 
tests. It should always be remembered that testing cannot be conducted 
without money, and sufficient is as good as a feast. 

It will, perhaps, be as well to mention here the methods of testing in 
common use. The question first arising is, "Where shall the tests be 
conducted]" There are three ways open to the engineer. He may have 
his tests carried out — 

(1) At a recognised public testing-house. 

(2) At the rolling mills in his presence or that of his assistant. 

(3) At the rolling mills without his supervision. 

The choice of which way should depend largely on the magnitude of the 
work and the size of the order. Since all testing costs money, it should be 
known that the cost is in the order given above, the least costly way of all 
being simply to accept the certificates of tests made by the mill's testing 
staff. In order to check their product all mills have a testing-house equipped 
with suitable apparatus, which is periodically examined and ' certified by the 
Board of Trade. This is used to test bars rolled from every cast, and proper 
records are kept for filing and reference. Before the steel can be rolled into 
structural sections, it is tapped from the hearth in which it is made into 
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ladles, and then cast into moulds to form ingots of from 2 to 4 tons weight 
generally. When sufficiently set, the ingots are taken from the moulds and 
carried to the "cementing" furnaces — where they lie under the action of 
heat imtil their interiors are sufficiently set, and they are practically of a 
rolling heat throughout — and from here they are taken to the rolls, and come 
out in the various desired shapes. Each separate cast is liable, therefore, to 
differ from the others, and to check this it is the practice to stamp all 
material as it leaves the rolls with a mark or number to denote which cast 
or heat it belongs to ; as all material from the same cast must be of the same 
composition, only a few samples from each cast need testing. 

For their own convenience and advantage, then, the mills keep records of 
tests from each cast, and willingly furnish certificates of these to purchasers ; 
so that it is evident tliat to take such certificates is both the simplest and 
cheapest way for the purchaser. For their own reputation's sake there is 
every inducement for the mills to conduct everything fairly. It is not often 
that any one purchaser (except for large orders) takes the whole of the 
sectional material from any one cast ; and with steelwork going to all the ends 
of the earth it would be folly to do anything not bona-fide on their part. 
Besides which they cannot afford to vary their product. To be commercially 
produced it must be of mivarying quality, and to ensure this expensive 
testing staffs are maintained. For all small or moderate orders the buyer 
is advised to be satisfied with the mills' certificates, which should always 
be asked for. 

When orders are larger and more important, and it is likely that the 
purchaser will get the whole of several successive casts, it will be a safeguard 
to send a representative to the mills, whose duty will be to see the tests for 
each cast of his employer's materials duly carried out, and so be able to vouch 
for their accuracy. Every facility will be given for this by the makers, and 
such a course will remove all doubts which may be felt as to the wisdom of 
letting the maker check his own product. It is perhaps necessary to remark 
that any man selected for this should be thoroughly conversant with his 
duties, and of unimpeachable honesty. It is of little or no* use to send a 
junior clerk or draughtsman. 

For large and important undertakings it is wisest to combine all the 
methods. A representative should attend the mills, preferably see the rolling, 
select his own samples, stamp them with his private mark, and personally 
superintend their testing. Every precaution should be taken to obviate all 
errors or chances of fraud. When thousands of tons of material have to be 
rolled to one order, there might be an incentive to teunper with it, as it would 
then become worth while. In saying this, it is not desired to cast any re- 
flection on the honesty of atiy one of our rolling mills. It is well known that 
the managements would not lend themselves to such practices; but even 
they cannot guarantee the honesty of too zealous or careless servants ; and 
when the buyer has, through custom, the facility of thus watching over his 
purchases, he should by all means take advantage of it. As a further pre- 
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caution, a few samples should be taken from the bulk, and test-stripe prepared 
and forwarded to a public testing-house for an independent report, on 
independent machines, by independent experts. Should these agree with the 
inspector's reports and test-sheets, the engineer may rest content that he has 
taken every possible precaution in the interests of his client. 

Test-strips are usually made from cuttings and shearings of the finished 
material. An occasional angle can be rolled a trifle longer than necessary, 
and a strip cut from the excess length. A plate can have a trifle cut from 
its shearings for the satne purpose. The only things to watch are that at 
least two or three strips are taken from each cast, and that the strips are 
thoroughly representative of the bulk. Many engineers regard a couple of 
strips from each 10 tons weight of material as being a satisfactory arrange- 
ment. When the strip has been cut it must be shaped and prepared for 
testing, and the manner of doing this is a little varied in different places. 
The size and capacity of the testing machine is bound to regulate the 
sectional area of the strip. As a typical example, however, of what the 
inspector has to deal with the following sketch will suffice : — 
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Fio. 1. — Test-strip. 

The special point of interest is the part lying between the two dots or 
centre punches. The width of this will vary according to the thickness of the 
piece, but for modem machines it is usually Ij^ in. to 1^ in. wide. On being 
placed in the machine the wide ends are gripped by wedge-shaped arrange- 
ments, and a tensional load which can be read from a gauge applied. The 
load is gradually applied, and gradually increased — preferably by hydraulic 
means. The gauge is carefully read, and the reading noted when failure 
occurs. A previous measurement of the piece having been made, the original 
section is known, and this with the reading is then reduced to tons per square 
inch. Careful measurements at the fracture will give the contraction of area 
exhibited, and the extension or elongation is measured off between the dots or 
centre punches. The whole operation is perfectly simple and calls for nothing 
more than care and exactitude in measurements. If bending tests are to be 
carried out, these will be done in a hydraulic press or with a blacksmith's 
hammer in the ordinary way. 

It will now be a little more apparent why specified tests should be 
standardised and the exhibition of personal predilection suppressed. It is 
not possible to upset all the elaborate existing machinery for turning out 
standardised material without largely augmenting costs, and no surprise 
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need be felt when the steelmaker declines to accept variations. Give him an 
order large enough, and it may then be worth his while to roll special grades ; 
but for ordinary qualities, such as 99 per cent, of the work of the world 
demands, he cannot, in justice either to himself or his other customers, 
tolerate interference. The machinery of production cannot be upset without 
running vei^ serious risks to its staple product. 

The fact that the steelmaker has to be very careful with his analyses of 
knaterials used, in order to sustain the level of his output, and that, as 
previously noticed, the presence of even minute excesses of certain elements 
robs the material of its desired characteristics, has led certain engineers to 
fancy that they will further safeguard themselves if they specify a quantitative 
analysis of materials to their order in addition to the mechanical tests. Now 
practical reasons against such a course have already been dealt with — if 
competition is narrowed, prices must go up. There is, however, another side 
to the question. If the steelmaker maintains a chemical staff in order that 
he may turn out material equal to certain physical tests, and he freely 
submits to those tests, it does not seem fair or reasonable for the buyer to say 
that the material shall be of a definite composition within certain limits. The 
only fair position for the buyer to take up is either that his goods shall 
evidence their quality by direct tests, or that they shall be proved to be of 
such a composition as he knows is equivalent to those tests. From such 
proposals the maker cannot shrink, but it is obviously unreasonable to expect 
him to submit to both concurrently. In fact few, if any, makers will agree 
to such restrictions. Most mills will guarantee that their product shall 
not contain more than certain maximum percentages of foreign elements, but 
unless they are all to follow precisely the same methods and use exactly the 
same ores it is impossible to guarantee exactly the same analyses. This 
ground need not be again covered, but it will be recognised that much 
subsequent trouble and worry will be saved by the engineer asking only for 
reasonable proofs. 

It is almost impossible to state the actual allowable limits of foreign 
elements in mild steel. Excess of one is frequently counterbalanced by the 
presence of another, and so an ideal analysis cannot be stated. It is the 
unbalanced excess of any one element which ruins the metal, and it is this 
that has to be avoided, and also renders possible the use of very widely 
varying ones. As a guide, however, and in order to give an idea of the 
minuteness of the percentages which mean all the difference between failure 
and success, it may be stated that modem metallurgical practice sanctions 
the uses in differing steels of the following amongst other ingredients, and to 
the extent named : — 

Carbon. Manganese. Silica. Sulphur. Phosphorus. 

•02 to -06 -40 to -90 -00 to 05 -00 to -04 -02 to -10 

Needless to say these elements could not all be present at the same time 
in the quantities named. They are merely stated as a guide, and from what 
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has been said it will be gathered that carbon and manganese are always 
present, and to an extent both necessary and desirable, and that the remaining 
three are more or less rank Impurities which must in all cases be kept down 
as low as is practicable with the other ingredients present and to conform to 
the physical tests demanded. 

Before leaving the subject of testing, mention must be made of another 
practice which can only be characterised as bad — that of specifying that 
additional tests may be taken of material when it is delivered into the 
manufacturer's yard and is in process of being built in the desired form. The 
objections to this course are as follows : — Every bridge or other structure 
requires just so much material of just so many sizes and lengths. The builder 
orders from the mills only what is necessary, and receives just what he orders. 
Now, if tests could be taken without cutting up material they might be taken 
every day during the work on the job if it so pleased the inspector — the 
only drawback being the hindrance such a course would be. But when some 
part or other must be destroyed in order to yield the evidence required, the 
work has to stand until fresh material can be obtained. This is mischievous 
in the extreme. Mills cannot roll any section at a moment's notice. 
According to their order-book they have to put in rolls as they are justified, 
and every mill has a " rolling programme " drawn out for at least a week in 
advance. Small orders have to wait until others come in which will warrant 
those particular sizes being produced. Unless, therefore, the size wanted is 
down for immediate rolling, it. may be weeks before such a small quantity 
can be obtained, and meantime the job must stand ! It is no safeguard to 
order more material than is required, since such sections would immediately 
become "special" and would defeat the whole object of this "after-testing." 
When material has once been allowed to leave the custody of the mills, there 
should never be any further question raised about it ; the quality should have 
been actually and finally settled, and the jurisdiction of the inspector should 
be confined to surface and mechanical defects of rolling, etc. All steel 
material should be carefully examined for flaws, defects of rolling, blisters, 
laminations, and holding full to section. The inspector should gauge all 
thicknesses, and generally assure himself that the mechanical portion of the 
rolling has been well and properly carried out. 

Although now very largely superseded, yet cast-iron still has a place in 
structural requirements. It has been fighting a losing battle for many years, 
and by common consent has at length been ousted from all forms involving 
the meeting of tensile stresses. Many engineers regret the gradual narrowing 
of its sphere, and profess to believe that it is not altogether for the best ; but 
when its unreliability in such an important point has been so plainly demon- 
strated, the average man will not be disposed to re-echo their sentiments. Un- 
doubtedly cast-iron has died before its time — ^before the ethics of stress and strain 
were intelligently understood ; and it is not at all unlikely that the future may 
again see its revival to some extent, but for the present it is distinctly out 
of favour. Even so, we cannot yet do wholly without it, and so long as it is 
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kept in compression it compares most favourably with any other metaL It is 
again useful when the forms wanted are not such as to lend themselves to 
being fashioned from steel sections or plates, and when great rigidity and 
unyielding strength are required. For columns, bases, brackets, machinery, 
and all forms of ornamental work or overlay it is still unrivalled, and the 
constructional engineer often has need of its services. 

When used constructively it is necessary that it should have a definite 
measure of strength so that it may be intelligently applied, and, as with mild 
steel, it is the custom to specify that it shall be equal to certain testb. There 
is, perhaps, however, even less uniformity as to what are reasonable impositions 
for it than there is for steel, and it is a little surprising how radically different 
specifications differ in this respect. One of our largest railway companies, 
is, for example, content to ask that a 24n. by 1-in. bar placed edgeways 
upon bearings 3 ft. apart shall sustain a central concentrated load of 
25 cwts., with a minimum deflection of |-in. Government specifications 
call for loads of 28 and 30 cwts., whilst private engineers have expected 
32, 34, and 36 cwts. even for the same sized bar and loading ! 

A bar 3 ft. 6 in. long, 2 in. by I in., has come to be recognised as 
the standard test-bar, though some few people prefer one 4 ft. 6 in. long, 
1 in. by 1 in., and this they usually specify shall carry 5 cwts. as a central 
load on bearings 4 ft. apart. The 2-m. by 1-in. bar is by a long way 
the favourite, and it certainly seems desirable that the load it should be 
called upon to carry should be more definitely ascertained. The foundry 
will always vote for 25 cwts., and it will be very seldom that fault w^ould be 
found with this test. As in steelwork though, it is a question which is 
the cheaper — a low test and more iron, or a high test and less iron. 

The strength of cast-iron varies according to its mixture. Castings are 
never made solely from one kind or brand of pigs, but two, three, or more 
different sorts are melted down together. Single brands are weak and 
unhomogeneous, and good results can only be obtained by the blend of 
opposing characteristics. Now, there are some hundreds of smelting 
furnaces in Great Britain, each producing a slightly different product, and 
by no means at the same price. Since railway carriage rates play a most 
important part in determining the delivered rates of these pigs, it is naturally 
the aim of every foundry to utilise, as far as possible, for its work those pigs 
which can be obtained from the nearest furnaces — only in this way can it 
hope to compete with other foundries. Consequently, all places get in the 
habit of working with certain pigs, and bring their castings from these 
particular combinations to a high state of perfection. Experiments have 
convinced them that such and such proportions may be relied upon for given 
results, and it may be that out of the two or three hundred brands actually 
available they may not use more than five or six to cover their whole range of 
work. If their cupola tenters and moulders had to use one or two fresh pigs 
their work would be thrown out of joint for a time, and everyone would feel that 
they were to an extent working in the dark and with unknown quantities. 
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It thus comes about that few if any foundries use precisely the same 
mixtures of metals, and it is impossible, for this reason, to specify that given 
proportions and brands shall be employed for any work, even though the 
engineer may be aware that they would answer his purposes admirably. 
Should he so specify, he must pay dearly for his castings, as he will consider- 
ably narrow the circle of competing firms. Fomidries in the Midlands use 
altogether different irons to those in the North or Scotland, and they 
naturally fight shy of playing with anything they do not thoroughly under- 
stand. For the same reasons analyses should not be mentioned. So long as 
the requisite strength is given, trouble in analysing is both wasteful and 
productive of no further satisfaction. 

This being the case, it is evident that the best thing to do is to settle on 
such strength requirements as can be most economically and generally met, 
using the 2-in. by 1-in. bar on supports 3 ft. apart as a standard. 

The 25-cwt. limit allows the use of fairly low grade ores, and is in that 
sense cheap, but it has the disadvantage of being rather lower than the 
standard in general use for machine and miscellaneous work. Since foundries 
do not now make cast-iron girders of any magnitude, and their work has gone 
back to smaller goods, the standard of the metal commonly employed has 
slightly risen, and it will obviously be an advantage to make use of this. 
Higher tests can be readily obtained without any perceptible increase of cost, 
and the engineer might as well make use of them. 

When 30 cwts. has been exceeded many foimdries will be out of the running, 
as they could not come up to test without getting specially strong irons. 
Those places who make a practice of using the latter are not generally the 
firms who cut prices at all, since their work is of a good character and 
they pay well for their metals. Thirty-two cwts. is a good test, 34 is a 
difficult one, whilst 36 is very unusual, and all three will mean the employ- 
ment of costly pigs and a consequent enhancement of price which will not be 
in proportion to the extra strength gained. 

Looking at the matter all round, 28 cwts. seems a very suitable figure. It 
is not too high for all good-class foundries to fulfil easily, whilst it is not so 
low as to be wasteful. No difficulty will ever be found in obtaining proper 
results, and prices will be in the fair average plane. A deflection of 
f-in. with this load will be readily obtained, whilst yV^^- ^^7 be 
occasionally reached, and such results will be very fitting for all average 
requirements. In cases where higher values must be given, they will have 
to be paid for, and the engineer will not be under any delusion as to the 
reasons for it. 

In testing bars, they are usually placed in a machine designed so that 
the load may be a dead-weight one. Loads brought on by means of a system 
of levers arc not favoured for pretty clear reasons, and the apparatus in 
general use is very simple, consisting of a couple of strong uprights, spaced 
exactly 3 ft. apart, with provision for carrying the test-bar, and tied together 
with a top cross rail, from which the load is hung. By means of a hand-wheel 
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the load oau be lifted clear of the bar, and gradually lowered on it as often 
as necessary. The bar bears on thin steel plates placed edgewise, and the 
load is brought on to it through a knife-edge. The actiul weight of the 
weights used being known, it is the practice when testing to place, say, 
25 cwts. on the bottom plate and lower it gradually on to the bar ; if this is 
carried, successive weights of |-cwt. each are gently placed on in addition, 
until the bar breaks, when the load is duly noted, deflection being also 
observed. 
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CHAPTER V. 

THE SPECIFICATION. 

At the present time one of the chief duties of the designer is drawing up 
a specification for the work to be undertaken. It is, however, a question 
whether he really appreciates its value in determining the price to be paid for 
the work. Unfortunately the employment of steelwork in Great Britain has 
never been regulated or recognised by any body sufiiciently strong and 
representative to codify the desirable or necessary regulations for its use and 
manufacture. Certainly the Board of Trade and other Government depart- 
ments have from time to time issued rules for the observance of contractors 
doing work for them, or for the due provision of safety on public structures, 
until now each department possesses a standard specification of its own, which 
is used for all work it gives out, with slight modifications to suit special 
circumstances ; but there has never been the slightest attempt on the part of 
the Government to draw up a model specification which might be enforced for 
all work, or even recommended for general use. Indeed, such a course would 
only be productive of further anomaly, since there is no doubt such a docu- 
ment would be unlike any of the existing departmental ones, even as they are 
unlike each other ! The great drawback to the structural trade as a whole is 
the immense variety of conditions imposed by the engineer, and the fact that 
no two sets of conditions are alike. Every job given out is accompanied by its 
specification, which embodies the pet ideas of its designer, and the first thing 
the manufacturer wishes to see is what these ideas are. The drawings are 
quite a secondary consideration with him — it is the specification which more often 
makes the cost heavy or light and which he is anxious to scan. Of course, by 
now the different Government specifications — the Admiralty, War Ofiioe, 
India Oflice, Crown Agents, etc. — are pretty well known, and their names are 
sufiicient for the maker. But the host of other specifications — those issued 
by each engineer in Westminster and every town and county engineer in the 
kingdom, as well as every private consultant wherever he may be — are 
always an unknown quantity until they are read. 

It needs a long apprenticeship to structural manufacture before it can be 
realised how very heavily a specification may handicap a job. Every clause, 
every phrase and word are carefully considered before a price is finally arrived 
at. Given the same drawings and details, the same identical design in every 

•29 



30 CONSTRUCTIONAL STEELWORK. 

respect, and two specifications drawn up for it by two different engineers 
acting independently, and it is not too much to say that the prices under 
open tender by the same firm will in cases vary as much as £5 per ton. The 
specification is usually looked upon by the engineer as evidencing his know- 
ledge and loving care of his work, and if a man gets a " crank " upon any 
particular idea, he is sure to embody it in his next specification. The '* crank " 
which looks so harmless and yet promises so much, may cost him £1 per ton 
for every ton of steel used ! 

What is the function of the specification ? Why is it an institution, and 
what should it cover 1 

To answer these questions satisfactorily entails a little retrospection. 
When the constructional trade was in its infancy such things as tenders for 
work were unknown. When any undertaking was required, it was placed with 
some firm who undertook to do the work and charged what they thought a fit 
price for it. That was in the days when iron firms made money and fortunes 
were not long in the amassing. Of course the inevitable happened, the gold- 
mine attracted other adventurers, the practice of using ironwork spread 
because of its obvious advantages over existing methods, and it was soon not 
so easy to obtain the big prices. Presently the buyer began to want to know 
how deeply his pocket was to be drained for a given work, and approximate 
prices had to be named beforehand. Keener competition and increasing work 
soon saw the birth of the fixed-price tender, and then drawings and details 
had to be prepared before prices could be named. In order that the quality 
of the expected work might be made plain to all offerers, short writings 
describing the same were introduced, and it is these which have developed 
into the present specifications through the accumulated experience of many 
men and many jobs. The specification was originally a guide showing the 
class of work which was to be done, as distinct from the drawings which 
showed the type to be made, and was instituted as a means of informing the 
various firms tendering, so that they might each know exactly as much as the 
other, and thus base their prices on matters of common knowledge. This, 
then, is the function of the specification. 

Why it is an institution has also been partly answered. It must, however, 
be confessed that human nature is just the same when steelwork is in 
question as in anything else, and so the specification is also necessary as a 
means of enforcing the desired quality of work. It would be exceedingly 
difficult to pin a firm down to any degree of workmanship without strictly 
defining it. There are innumerable grades of finish and style, and any one of 
these might be substituted to the profit of the manufacturer without some 
standard of appeal. It must not be thought that steel firms are rogues ever 
on the outlook to rob where they can — it is this mistake on the part of the 
buyer which often causes so much unnecessary friction ; but where a job has 
been let on certain drawings and specification, it is only fair to the unsuccess- 
ful firms tendering that the latter should be enforced for the work. In fact, 
there is everything to gain from a reasonably drawn specification. It shows 
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the maker exactly what he is and is not to do, and what he is and is not 
liable for; it obviates all chances of unpleasantness with a rigorous buyer 
when an easy one was expected, and is a standard of appeal to both parties 
Well and intelligently drawn, it is a direct help to all concerned and is 
welcomed by all. 

The question as to what it should cover is the vital one, and here 
the manufacturer and the engineer only too often do not see eye to eye. 
The first-named deems the specification a convenient means of indicating 
standards of workmanship — the latter only too often uses it as a stalking 
horse for a real or fancied hobby. Not that the engineer is purposely a dog 
in the manger altogether ; usually a special clause of his own is put in 
because he profoundly believes the practice he advocates will result bene- 
ficially to his work — he is merely not alive to the added labour and cost his 
course entails, and through its being no business of anyone's to enlighten him, 
he only thinks that the market is ruling rather high when his tenders come 
in. No one would be more surprised than he if he learnt that the high rates 
asked were directly due to his pet clause and scheme. Succeeding chapters 
will go into the question of these clauses much more minutely, and it will be 
seen to what extent conditions of this nature can rule prices. 

It will be a safe statement if we say that the specification is primarily 
intended to define the desired grade of work and that conditions affecting the 
quality of the material — the tests it must stand and its general appearance 
when rolled — will find the first place in it. Following these, notes as to 
the finished appearance of the work, with possibly a brief description and 
elucidation of any special points, will naturally come. Then it may also be 
considered that certain questions of methods of manufacture which may have 
a direct bearing on strengths should be mentioned ; and that directions as to 
painting, delivery, and packing would also be germane. A specified time of 
delivery with, perhaps, a penalty clause would complete the desirable points of 
a specification. 

Now of these several items the majority are of that class which should 
never be altered, and are therefore capable of standardisation. There is a 
conunercially best method of doing everything, just as there are commercially 
best tests. Certainly there are more ways than one of doing things ; but if 
the one way is at least as easy and efficient as the others, and that way is 
standardised so that men get thoroughly used to it, it soon becomes the best 
way — best in the sense that it will be done both more quickly and thoroughly 
because the men concerned have got so accustomed to it. Questions, then, of 
manufacture as well as of tests are capable of being codified, so that it would 
only be necessary to refer to them as of such and such a standard. In this 
sense we are far behind our foreign competitors. In the United States, where 
the industry is on a very different basis, and the consulting engineer as 
we have him is \mknown, there are standard specifications known as the 
" Manufacturers' Standard Specifications," and these are freely accepted by all 
manufacturers. To them is to be attributed in no little measure the alarm 
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which American competition has recently aroused in this country, since the 
mere fact of their existence has enabled the maker to lay out his plant and 
his works specially to be able to fulfil them ; and for work in accordance 
therewith he has consequently unrivalled facilities. 

It is this aspect of the question which is not sufficiently well understood 
amongst us. So long as every specification varies, so long must the maker 
maintain plant of all kinds equal to coping with all demands. The only 
possible outcome of this is that British prices must be higher than American 
ones, even for the same work. The American has but certain fixed laws to 
follow, and his work must automatically become accepted ; the Britisher has in- 
numerable laws — for every job in his yard a different set — and the added cost 
of clerical work and oversight alone must put him out of the race with his rival. 
Give the home maker the same or any other standard specification to work 
to, and a very different tale would soon be told. A copy of the " Manufac- 
turers' Standard Specifications," corrected to February 1903, will be found 
at the end of the book. 

It is not expected that the American specification would find favour here ; 
it is so radically different from what we are accustomed to. Yet the 
Americans have done more steelwork than we have, and their ways seem to 
answer quite as satisfactorily as ours in practice. It is, however, too much to 
hope that all our traditions can be upset so violently as its adoption would 
mean. We must be content to progress much more slowly. Almost any 
specification, however stringent, would be welcome ; the certainty it would 
give and the opportunity of making special dispositions would quite outweigh 
other drawbacks. The American one will be found on perusal to be specially 
laid out to suit quick work and deliveries ; its terms are much easier than 
any British one, yet good work is safeguarded, and it can be distinctly dubbed 
** commercial " in every sense. 

There is everything to gain from standardising all the points which lend 
themselves to it. Descriptions of work, delivery times, etc., would, of course, 
always be special to any job ; but there seems no valid reason why every 
separate authority in the land should have its own pet clauses, unless as a 
nation we particularly wish to pay more for what we get than we need do. 

Leaving the manufacturing clauses to be dealt with more fully later, a 
few observations on the special conditions so often imposed will not be out of 
place here. 

The " time " clause is very frequently tlie cause of much more being paid for 
work than need be. Of course, there are cases where time means everything, 
and where nothing must be allowed to stand in the way of the earliest possible 
completion. But in reality these cases are few and far between ; far fewer 
than the very stringent clauses so often met with would seem to imply. 
Short delivery times with huge penalties for non-completion are quite the 
fashion, and they are recklessly inserted often without any more real grounds 
than the wish to get work out of the way which has been hanging fire for 
some time. There would be a deal less to be said against them if the whole 
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system was different. Work designed in the home market is characteristically 
slow in coming through, and it is always so contrived that it is bound to be 
slow also in the manufacture. In no other country are designs so foreign to 
economy of both time and money to be seen. 

So, very often, it happens that the designer or engineer being somewhat 
busy, his plans do not come through as quickly as they might, and he finds 
himself dangerously near the times mentioned by his client for completion 
before he has even let the work. Then a rush must be made, a time clause 
be fashioned, and a penalty fixed. The result is that the cost is greater, 
and friction and quibbling are bound to arise. It is only common sense to 
suppose that the manufacturer is not in the steelwork trade for the f\m of 
it, and that he will make a profit somehow. If, then, he is faced by heavy 
penalties for possible non-fulfilment, he is bound to insure himself as far as he 
can, and it is common practice, when it is seen that it would not be possible 
to deliver in the times named, to include an extra amount in the estimate 
to cover the fines for the expected delay. Thus the end sought is defeated 
and the buyer no better off, whilst he gets a " rush " job with its consequent 
troubles. If a little more expedition had been made with the plans, and a 
great deal less said about penalties, a much more satisfactory job would have 
resulted. Given reasonable drawings and specification, the British maker can 
turn out his work as quickly as anyone ; but with the restrictions under which 
he has to work, it is matter for wonder that so much can be done. The 
American maker would not look at such conditions; in fact, an American 
yard could not tackle the miscellaneous jobs which are daily fare in a British 
yard. There have been many recent examples of American firms running 
off with British work ; but when the order has been secured, the buyer has 
found that he had to accept their specifications and methods of work ; and 
though it would be foolish to say that the finished jobs are not good and equal 
to what they have to perform, yet they are most decidedly not of that class 
expected, and not equal, in home eyes, to home work. This should always be 
borne in mind when foreign estimates are being considered and compared with 
home ones; if a really reliable guide is desired as to whether our manu- 
facturers are behind their rivals, let ours be asked to give prices on the others' 
data, or else let it be clearly understood that absolutely the same conditions 
will be enforced, whether the work is done in this country or not. The results 
of such a course would be more than surprising. 

In some specifications a clause is inserted to the effect that, if an inspector 
so wishes, he may order the removal of any man or men from the work in hand, 
and the contractor will be bound to substitute others! Why such an 
arbitrary course should be thought necessary is hard to fathom. It probably 
owes its birth to a perhaps well-deserved snubbing suffered by an inspector at 
the hands of a workman. It should be remembered that an inspector's duties 
are not of the easiest, and that it needs a capable man to fill the post 
satisfactorily. Only too often the man appointed is not up to his work, and 
because of his plenary powers conducts himself the reverse of pleasantly. If 
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there is friction at a works because of the inspector, it is time to inquire into 
that inspector's capabilities. Speaking from a long experience from both the 
maker's and the inspector's standpoint, the author is of opinion that in the 
majority of cases of this sort it will be found that the wrong man has been 
chosen to represent the buyer. There are both cantankerous makers and 
workmen to be found, but they are few and far between. It is so obviously to 
their interest to be on good terms with the man who has to pass their work, 
that common sense tells us that they will not readily break with him. It 
needs an exceedingly well-balanced and level mind to act the inspector's part 
properly ; it is in his power to daily annoy and harass if he so wish, and no 
man of a petty or spiteful disposition should ever be selected for the work. 
Least of all should he have the added knowledge chat he can insist on the 
removal of any man he may happen to dislike from the work. His real 
business is to see that good work is obtained for his principals. It matters 
nothing to them what the individuality of the man is who has helped in the 
work ; with that they have nothing to do. The question as to who shall and 
who shall not work for the contractor is surely one for himself alone to 
decide. 

Occasionally, also, clauses are found providing that the inspector shall 
decide on the quality of the work ; that '* the degree of finish shall be such 
as the inspecting engineer shall require," and that he *' shall be able to reject 
any work of which he may not approve." Surely if a specification has any 
duties, they consist in defining the "degree of finish." The inspector, then, 
should interpret the definitions to the best of his abUity, and not become an 
independent arbiter able to demand, if he so desires, a finish quite foreign to 
that intended. So long as such clauses find' their way into specifications, so 
long will makers have to adjust their prices to deal with them. If risks of 
any nature are to be taken, it is patent that an insurance provision against 
them must be made. 

It would be possible to comment on many other strange conditions 
occasionally met with, but no good purpose would be served thereby. 
Sufficient has been said to emphasise the statement that the specification is 
not fair ground for the display of individual preferences unless the buyer is 
prepared to pay fully for them. If a reasonable market price is wanted for a 
reasonable article, then reasonable conditions must be drafted. 

In the appendix will be found a model specification, drafted so as to suit 
British practice and adapted for the best class of work. In it will be found 
all the essentials considered in these pages, yet it is fair to both buyer and 
maker. It embodies everything necessary to cover all requisite points, and 
is recommended as a convenient groundwork for average practice. 
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THB DRAWINGS — (a) RIVETS. 

It is astonishing how few drawings oome to the manufacturer from the 
engineer in a fit state to go straight into the workshops! If one or two 
Government departments, the principal railway companies, and a few of our 
foremost consultants be excepted, it may safely be said that 99 per cent, of the 
remainder send out their drawings either in an unfinished state, or with many 
errors evidencing incomplete acquaintance with practical details. Although, 
according to the prevailing system of this country, the manufacturer is not 
supposed to do any designing, this being in the hands of the consulting 
engineers and the staffs of the large corporations, yet there are few structural 
works where a fairly large number of draughtsmen are not kept. It is the 
business of these men to prepare the drawings received for the shops, and to 
arrange for the ordering and tabulating of materials required, etc. There are 
one or two famous works in the country who, through their reputation, are 
entrusted with the design of peculiar work for which they have made them- 
selves noted; but outside these there are thousands of draughtsmen daily 
engaged in correcting and extending drawings received, so that they may be 
in a fit state to go into the shop. This fact argues a woeful lack of knowledge 
of what is and what is not practical ; it is seldom, indeed, that any drawing 
received from any source can be passed forward without permission having to 
be asked of the engineer to make some alteration to what has been shown. 
This entails correspondence, sketches of what is proposed have to be exchanged, 
and much valuable time is lost. Of course, it may happen that the proposed 
alterations are to suit the maker's convenience in some way ; but, leaving such 
out of the question, it is remarkable to what an extent it is done. 

Now the drawings should, of course, be a true presentment of what is 
required. The neater and cleaner they are the more use will they be, but 
they are not pictures in any sense ; yet that is what a great many draughts- 
men try to make them. It should be remembered that platers and template- 
makers are not artists, and they cannot appreciate beautifully finished and 
lettered drawings unless they are also clear and precise on every point. The 
first essentials of a drawing for the shops are absolute clearness, both in lines 
and figures, and a total absence of everything that is not necessary to their 
elucidation. No sizes or dimensions should ever be left to scale, but figures 
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should be placed everywhere ; not in one place only, as when the same thing 
is shown in different views, but every view should be dimensioned fully, so 
that, in some cases, the same figures may be repeated many times. Time 
spent in the shops hunting over three or four views in order to find a 
particular figure has to be paid for by somebody. Dark lining and shading 
are seldom advisable, except that the latter is sometimes useful to bring out 
a prominent feature in some view or other ; it is only confusing to the work- 
men to have to sort out the right lines amongst a multitude of shading ones. 
Plain lines of an even thickness throughout are much more serviceable in the 
shops. Sectioning should be plain and well-marked, so that each part may 
be clearly distinguished ; as a rule, it is better to do this diagrammatically in 
thick solid lines than in the conventional hatching. When practicable, flat 
colours, well chosen, greatly assist in the rapid reading of what is meant ; in 
fact, the plainer the drawings arc, together with the fullest information of 
every part and a plurality of dimensions, the more they will be appreciated. 
Eschew the draughtsman's " art " — let that be left for office copies if you will — 
but see that everything destined for the shops is as plainly drawn as possible, 
and cram full of information. 

Another thing that should never be lost sight of is that the workman is 
not expected to have, nor is allowed, any initiative of his own in treating or 
elaborating or extending his work. When, as is nearly always the case, a 
design is the outcome of exhaustive calculation and much forethought, it 
would be folly to run risks of any alterations, however slight, being made by 
a workman, except with full authority from his superiors. Therefore, every- 
thing on a drawing has to be faithfully reproduced in the shops, and it follows 
that, if the draughtsman leaves little details, either because he does not 
understand them or they are too much trouble, the work will suffer 
accordingly. When drawings incomplete in this sense, then, are received at 
the works, the works staff must rectify and draw them out correctly before 
they can be passed on. It is a not uncommon practice amongst engineers to 
send drawings of the broad outlines and dimensions of schemes, and request 
the makers to draw out the details, and submit them to their approval. This 
is always willingly done, and results are invariably satisfactory ; but it hardly 
seems the correct way of working. The man who makes the first calculations 
for the work is surely the one to also devise the details to suit. 

Amongst the common errors made in drawings, those involving riveting 
arrangements are, perhaps, the most frequent. Now, a girder is nothing 
without its rivets ; its plates, angles, and tees are utterly useless without them ; 
they may be said to be the most important part of the whole ; yet many 
draughtsmen can successfully negotiate obscure calculations and arrange 
sections and sizes, but when it comes to a question of riveting they make 
the most senseless errors ! Few days pass in the w^orks drawing office with- 
out an instance of rivets being shown in positions where they could not 
possibly be put in ! The designer seems incapable of comprehending that 
plates and other material must be put together in a certain way, and that 
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the riveting can only follow suit. He light-heartedly shows rivets in every 
conceivable situation, and is astonished to be told that they cannot be put in 
as shown. To design good riveting in any girder is no child's play ; it takes 
a good draughtsman to do it successfully. 

When considering riveting there is much to be borne in mind. Take the 
case of an ordinary web-plate girder — supposedly the simplest form to deal 
with. Generally the drawiug is all made, and then the rivets are stuck in as 
best they will go, to agree as nearly as possible with theoretical requirements. 
This is the wrong way entirely. Before any drawing whatever is done, the 
whole question of the riveting should have been threshed out. It should 
have as important a position in the mind of the draughtsman as the section 
required at the point of maximum B.M. On it depends the exact length 
of every piece of material (if the girder is of too great a span for them to be 
in one length), the position of the joints, the position of the stiffeners, and 
very often the thickness of web used. In large girders of the Linville or 
lattice type, the riveting is on a somewhat different basis, but the present 
point can be best illustrated by a plate girder in a warehouse or large hotel. 
Into it trim a number of cross girders at certain fixed points, and a fairly 
heavy load is carried with a span of, say, 50 ft. In dealing with such a case 
the draughtsman should first determine his loads, find his reactions and 
position of maximum bending moment, and then set up his B.M. diagram. 
When the required flange section has been ascertained and the flange-plate dia- 
gram drawn, the shear should be considered and the web tried for " buckling." 
At the same time rivet diameter and pitch should be worked out, and the web 
thicknesses should ultimately be settled, not by the shear alone, or the rivets 
alone, but having due regard to both. Thus the diameters and maximum 
allowable pitches of the rivets are provisionally determined for all points in 
the girder before a Ime is drawn on paper. In commencing the drawing, a 
faint rectangular outline of the girder should be first made, and on this the 
centre lines of all fixed points — centres of cross girders fishing in, and all 
connections — put in. Then must come the consideration of the stiffeners 
and riveting pitch, and the aim must be to primarily obtain as regular a pitch 
as is possible. Generally the draughtsman seeks to place his stiffeners at 
mathematically correct centres apart. This is a mistake. There are few 
girders, especially those in buildings, of which the moving of a stiffener one 
or two inches either way would affect the looks. Certainly a symmetrical 
placing is pleasing to the eye, as also it fits in best (on evenly loaded girders) 
with theoretical Tequirements ; but the eye cannot judge to an inch or two, and 
generally it is only this inch or two which is needed to give the rivets a 
regular pitch. It is a bad plan to place the stiffeners and then space the 
rivets between as best they will go. Perhaps at a given point a 4-in. pitch is 
desirable, and thix>ugh this being done the pitch actually becomes 3J in. 
Does the draughtsman ever think of the extra time required by the template- 
maker to set out a 3J-in. pitch over a 4-in. one ? Somebody has to pay 
for that time, and it is not usually the maker. By slightly moving the 
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stiifeiiers the 4-iii. pitch might have been used, and the extra time and 
coBt saved. 

Of course, the fixed connections may (and sometimes do) interfere with the 
riveting. If that happens the diameter may perhaps be varied a little and a 
workable pitch obtained this way. If that does not answer, then choose the 
best regular pitch and make one or two odd pitches to bring centres correct. 
It should be remembered that the template-maker has a long steel rule 40, 




Fio. 2.— Kneed tee. 

50, or 60 ft. long fastened to his bench, and that when setting out rivets he 
brings his frames level with this and marks out with the scriber or pencil 
and a square. A regular pitch such as 3 in., 3| in., 4 in., 5 in., or 6 in. 
is therefore very easily and rapidly marked off, whilst an irregular one 
involves much cogitation. A single odd pitch may be easily allowed for, and 
that is why it is advocated. Another point which often upsets riveting is 
the choice of size of stiffeners. A tee is a very favourite stiffener, but it is a 
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great enemy to a regular pitch. Where the stiffeners are kneed as in fig. 2, 
and there is only one flange plate, the tee does not inter{pre with rivets ; 
but where it is not kneed, but joggled as in fig. 3, the closeness of the 
two rivets through the tee upsets the pitch altogether. It will be found 
generally in girders as fig. 3 that angle stiffeners can be advantageously 
substituted for the tees ; they are just as effective for most purposes, and they 
have, of course, the recommendation of only taking one rivet where the tee 
takes two. If tees must be used, let the rivets between stiffeners be a 
regular pitch, so that the centres are not broken, except at the stiffeners. 
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Since in all girders the points of maximum shear are at the abutments, 
naturally the rivets here have either to be thicker on the ground or 
of a larger diameter. Now, the cheapest girders are those with the same 
unbroken pitch throughout, using the same diameter of rivet all through. 
Questions of theory preventing the use of the cheapest type, it is imperative 
that the least expensive arrangement consistent with theory should be adopted 
in its place. We therefore wish to get as few different pitches as possible, 
and as few differing diameters. If it is possible to use the same diameter 
throughout by varying the pitch, it is best to do so ; and so we may get a 
pitch of 3 in. at the ends for a distance dictated by the shear, and then 
for the remainder use a pitch of 5 in., say. Of course, the fewer rivets 
required the fewer holes will have to be drilled, and so another saving is 
effected ; otherwise the 3-in. pitch could have been carried right through. If 
both pitch and diameter must be varied, there should not be more than two 
differing diameters in the same girder, except in special cases. At all times it 
should be the object not to exceed either two pitches or two diameters, if 
economy be a desirability. 

As regards choice of diameters, this must to an extent be regulated by 

the shear and bearing area. For instance, given that the maximum shear on 

a web be 50 tons and its effective depth 48 in., we may judge that |-in. 

rivets would be suitable. The value of one |-in. rivet in double shear is, say, 

5*2 tons, and its bearing value is, given a ^-in. web, 4*5 tons. Since the 

4*5 X 48 
bearing value is the least, we get a pitch of — fq — — say, 4 J in. This is 

quite a large pitch for the ends of the girders ; and so far as the rivets go 
it looks as though a |-in. web would do. This would give a bearing value 

of 3*375 tons and a pitch of ftv = say, 3 in. This would not be too 

close, and would do very well if the web could be sufficiently stiffened. If, 

now, the shear was 100 tons, aU other data remaining the same, the rivets 

would not be quite such a simple matter. With J-in. web and |-in. rivets a 

4*5 X 48 
pitch of — Tqa~ ~ ^y» 2 ^^'9 would be necessary ; and as this would not be 

permissible, it becomes necessary to increase either rivet or web, or perhaps 

both. Try a |-in. rivet with J-in. web. This has a bearing value of 5*2 

tons and a double-shear value of 7*2 tons. Taking the least, a pitch of 

5*2 X 48 . 

— jqq — = 2 J in. at most would be imperative ; and this not being advisable, 

either the rivet must be further increased or the web thickened. Try the 
latter, and take a |-in. web. Now there is a bearing value of 6*5 tons and 

a consequent pitch of — jAnf = 3 in. This might be adopted, and it is seen 

that the web must be at least -|-in. thick, unless the rivets are further 
increased in size. 

The question now becomes, which will be the cheaper course : either to use 
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a J-in. web with |-in. rivets (in which case the angles would have to be large 
enough to take a zigzag or chain-pitch), or to use the |-in. web and a plain 
pitch of 3 in J This would be settled by the relative weights of the two 
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systems. It is probable that the ^-in. web would require quite as much 
stiffening as the |-in. one, and that there would be no real difference in 
weights here, so it resolves itself into a question of 5-in. x 5-in. angles and ^-in. 
web, against the chosen ones of 4-in. x 4-in. and a |-in. web. If they are 
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made 5 in. x 5 in., the flange plates would not require to be quite so strong, 
and this would be allowed for. It is almost bouud to turn out that the 
5-in. X 5-iu. angles give a girder of the smaller weight, and it then becomes 
a question whether 5 in. x 5 in. would suit the connections, the width of 
flange plates, and other matters with which they have to work in. Supposing 
it were finally decided to adopt the 5 in. x 5 in., the necessary chain-pitch of 
2^ in. and 5 in. would be placed where the shear required it ; and where the 
shear lessened, the pitch could be brought to an ordinary plain one of 3^ or 
4 in., as required. The angle would then look as in sketch (fig. 4). 

There is another point which must not be overlooked, and that is, that if 
the |-in. web had been used, it could have been dropped in thickness when 
the small shear was reached, and so a little weight saved. If this had been 
done, thin packings would have had to be employed at the angles so as to 
make up the thickness, or the angles would have to be slightly " sprung *' in 
the riveting. Of course, it might also be arranged so with the J-in. web ; 
that is, both might be dropped to |-in. perhaps. If the girder was distributed 
loaded only, or had two concentrated loads symmetrically placed, so that the 
shear at centre was m7, a very thin web plate would be quite suitable. The 
objections to the practice are that thin packings are not liked in the girder 
yard, and if only one or two small girders are required, it will be cheaper 
not to do it ; if there are, say, twenty or thirty to be made from the same 
templates, or the girder is for a large span, the saving in weight would be 
considerable and worth taking into account. Some engineers make a practice 
of thus reducing web thicknesses, but for small odd girders the weight saved 
is more than counterbalanced by the extra cost. 

From the few calculations just made it will be apparent that even the 
exact section at point of maximum B.M. is not always determinable imtil the 
riveting has been threshed out. Of course, the nett area required remains 
the same, but if diameters are altered the material will have to be 
altered to suit. This does but emphasise the remarks made a little while 
ago — in commencing to set down a girder on paper, know what the riveting 
has to be before going too far. Generally the draughtsman goes right for- 
ward, arranges his stifleners, and then — rubs them out again, to duly provide 
for rivets, or else the riveting suffers in the ways indicated. The riveting 
should all be set out and centre lines duly put in before a single flange plate 
has been drawn ; then the precise length of each is easily determined. 

Since rivetmg and stiffeners go together, the one modifying the other, 
minimum centres for the latter should be worked out at the time the former 
is being considered. When the minimum requisite web for riveting has 
been figured through, this thickness should be tried for buckling, and by 
the usual methods the advisable spacing determined. Then when the draw- 
ing is tackled much valuable time and trouble will be saved. 

It is a poor way of making a drawing to show everything but the riveting 
and then put a note in one comer to the eflFect " rivets |-in. diameter, 4-in. 
pitch throughout," unless the centres of all stifleners and connections and 
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their sizes are such that a 4-in. pitch will work in perfectly everywhere. On 
the other hand, there is no need to go to the other extreme and show every 
rivet required. The happy mean is required, the aim being not to leave 
anything to chance, but to give just sufficient information, so that the 
template-maker shall never be in doubt as to what is meant. In order that 
this may be so, err a little on the lavish side, since he cannot see what is in 
your mind excepting only so far as your drawing indicates. 

A very common size of rivet is |-in. diameter, and it is the smallest size 
which should be put in any but very light work ; |-in. and |-in. are too small 
to be effective ; besides which, they are so small that they are very liable to 
be burnt in the heating and thus spoilt. For light work they must, of 
course, be used ; but even if |-in. would be suitable theoretically in certain 
situations in heavy work, they will be best eschewed. |-in. is a very good 
size, one of the best that can be driven, and very suitable indeed for all- 
round use in medium and heavy work. I -in. rivets are being used now more 
than they were, but anything over |-in. in diameter should only be used when 
the thicknesses of material are commensurate. 1^ in. and 1^ in. are sizes 
that are occasionally used, but care should be exercised in employing them, 
as they take a deal of driving, and are rather apt to be loose in the finished 
work. All large firms have tackle to deal with these sizes, but not all of the 
smaller works are as yet equipped ; and whilst they can all drive up to I in. 
successfully, they are not all reliable over that figure. It should always be 
an endeavour not to get the larger sizes in positions where they can only be 
driven by hand. This latter class of riveting can be very successfully 
managed when the best labour is employed, but the average is not high. 
With the advent of machine methods the demand for good gangs fell off, and 
whilst good men can still be got, yet the majority are not up to much ; rivets 
of comparatively small diameters they can manage very well, but it needs 
good men to properly snap 1^-in. rivets. 

As regards the relative proportions to be observed between thicknesses of 
plates and diameters of rivets, it is best not to know any rule, since such 
will only be misleading. Diameters must be suited to the needs of the work. 
Some men say that they should be reckoned as being double the thickness of 
the plates less ^in. By this rule, |-in. plates would get |-in. rivets, J-in. 
plates J-in. rivets, and |-in. plates IJ-in. rivets. Since |-in. plates can very 
often be well managed by J-in. rivets, there does not seem much truth in the 
rule. It is better to say that on the average |-in. plates will need |-in. rivets, 
^-in. plates f-in. rivets, and |-in. plates 1-in. But this is no real guide, 
though perhaps it is somewhat more in keeping with current practice than is 
the one first named. An American rule relating to the pitch of the rivets is 
not a bad one to bear in mind. It is that in stanchion work or the com- 
pression flange of a girder, the pitch of the rivets should not be more than 
sixteen times the thickness of the plates being used. For ^-in. plates this 
means a maximum allowable pitch of 4 in., for |-in. plates of 6 in., and for 
J-in. plates of 8 in.; of course all these rules are purely empirical, and with 
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the exception of the last, which is derived from actual experiments, are hardly 
worth the paper they are written on. As regards a mii.Timiipi allowable 
pitch for girder work, it is not often advisable to exceed 6 in.j certainly this 
pitch should never be exceeded for any w^ork exposed to the weather, as any- 
thing over will not make a sufficiently tight job to keep the elements 
thoroughly out. For inside and protected work it might sometimes be 
exceeded, but work with wide pitches is not always so economical as might 
be thought, and British practice for buOt-up girder work does not favour 
more than 6 in. 

Calculations for riveting should never be taken too finely. If in jointing 



1 



I 



P__9 o _o__o_J\. o 
.P_ "_9-S__'_9__P_ ._9.! $_~_9-. 

o" ' b' ' d"~6~ ~o ' b '% ' "6~ 



O d) O O O (9 o 



t 

A B 

Fia. 6. — New way of riveting girder flange. 



i 



O O O 


O o 


_o o 
'o"_"cr 


d 


p ^o__o 


o o 

^» mm aM ^ mm mmm ^ m 


-^ 


~b~ ~Q~ "o 


~~6~~6 


"q"o 


~o] 


O O o 


o o 


o o 


' 6\ 



Fig. 6. — Old way of riveting girder flange. 

a flange plate it be found, say, that sixteen rivets on either side are just 
enough theoretically, there is nothing lost by putting in eighteen. A good 
many engineers are of the opinion that, as a general practice, we are in the 
habit of putting in too many rivets. Perhaps so ; but that is more the fault 
of taking too low a unit stress. There is no good reason why rivets should not 
always be taken at 6 tons in shear, with a bearing value of double that 
amount, t.e., 1 2 tons per square inch, the smaller value always to be used for 
quiescent loads. If in calculating pitches it be found that a fractional pitch 
figures out, adopt the next lowest regular pitch. A small allowance is thus 
made which will help a little towards avoiding those uncertainties in even 
the best class of work — burnt, badly formed, or loose rivets. That is why 
it is counselled that a couple of extra rivets be placed in important joints. 
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Inspectors do not always detect all the bad work — it may happen that even 
the girder yard itself does not always know of its existence ; and if the bad 
rivets should come at the joints it might prove serious. By "regular" 
pitches are meant those ascending by ^-in. at a time; thus, 3 in., 3^ in., 
4 in., 4^ in., 5 in., etc., would be so described, though 4^ in. and 5| in. are 
not very much used. There are plenty of structures existing in which 
the rivet stress has been taken at 8 tons per square inch ; and where entirely 
quiescent loads are being dealt with, this may do very well, but it is a high 
value to use for everyday work. If there is a weak spot in a girder it is 
much more likely to be in the rivets than anywhere else, and it might 
prove an expensive job to carry " economies " in this direction too far. A 
little prudence might some day be worth a great deal. 

An error not infrequently made is that, when it has been considered 
desirable to regulate the allowable stresses on members according to Wohler's 
theory, and in consequence some of them are stressed perhaps as low as 2 tons 
per square inch, it is forgotten that the rivets confining those members to the 
structure, having just the same alternations or variations of stress to undergo, 
should also be stressed on the low limit. True, their stresses do not alternate 
from compression to tension, but are always shearing ones; yet the rapid 
vibrations which are supposed to be so injurious to the one are certainly 
present also with them, and if such conservative action is necessary with the 
bar it is also desirable with its rivets. 

Although the advantage of riveting girder flanges so that only two holes 
occur in the cross-section is fairly well recognised, yet we still come across 
instances occasionally of the old style of four rivets abreast. Figs. 5 and 6 
will illustrate the two methods. 

In large flanges with many plies of plates the diflerence of two holes in 
the cross-section often means a great diflerence in weights, and fig. 5 is 
unquestionably by far the most economical. The only ways in which fig. 5 
could fail by the plates parting are as shown by the dotted lines A A and B B. 
JFailure by B B cannot occur so long as the sectional area available along the 
line is greater than that available along line A A, and care must always be 
taken that this is so. 

Girder sections and arrangements are usually such that nearly all riveting 
can be done by machine; but very frequently this is not the case with 
stanchions, and in proportioning a cross-section for these care should be taken 
that it is looked to. Often sections such as in figs. 7 and 8 are proposed. 

These look all right, but if the sections are small, there is not room enough 
to insert the nose of the ordinary riveter so as to properly get at the rivets. 
For instance, if the joist in fig. 7 is a 4-in. x 3-in., it would need a special 
machine to make a good job, and even then, with the flanges being so narrow, 
the majority of the rivets would almost certainly be one-sided. In planning 
work due regard must always be had to the tools with which it has to be 
carried out. 

It is hardly necessary to say that the usual rivets used in this country 
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are " snap " or " cup " headed. Properly speaking, there is a distinction between 
the two, but in this country we have so mixed them up that they are now 





Fig. 7. Fio. 8. 

Bad style of stanchion sections. 

regarded as alike. The relative dimensions of a good snap-headed rivet are 
as given in fig. 9. There should not be much rounding under the head, 
whilst the head itself should always hold full to both diameter and thickness. 
The snapped end should take a length equal to one and a half times the 




FiQ. 9. — Snap-headed rivet 

diameter of the rivet to make it properly. Countersunk rivets always want a 
little attention, and should never be placed in situations where the stress is 
in the direction of their length. They have not nearly the strength of snap 
heads, and are often not very well driven. Their proper relative proportions 
are given in fig. 10. 
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• 2 I 
Fio. 10. — Ck)antersunk rivet. 

A good system of marking rivets on drawings so as to distinguish them 
readily is that known as the Osbom. Fig. 1 1 shows this very well. 

" Field " rivets are those to be put in at site during erection, and are shown 
well blacked, as in the sketch. The system has for its foundation the 
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diagonal cross to represent a oountersink, and the blackened circle for a 
field rivet. The position of the cross with respect to the circle, inside, 
outside, or both sides, indicates the position of the countersink. The 
Americans carry the system very much further, having diagonal strokes to 
represent flattening of the heads to various heights; but as this practice 
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Vio. 11.— Marks for rivets in drawings. 



is not in much favour in British circles, there is no need to reproduce its 
signs here. 

Care should always be taken that rivets are not brought too near the 
edges of plates or bars. The distance between the edge of any plate and the 
centre of the rivet should not be less than 1| in. for |-in. and |-in. rivets, 
and for larger diameters it should be at least double the rivet diameter. 
Failure through the plate bursting at the hole is very liable to occur if 
this precaution is neglected. 



CHAPTER VII, 

THE DRAWINOS— (6) MATERIAL SIZES. 

Not many designing engineers really know how much the choice of the sizes 
of their sectional material influences both the delivery and finish of their work. 
In a vague way it is understood that some sizes can be obtained better than 
others, but what those sizes are, and why it is so, few trouble to inquire. 
The real difficulty is that the designer is generally so out of touch with manu- 
facturing needs and possibilities that he quite fails to appreciate the com- 
mercial side of the question, and thus cannot see why he should not get a 
3^-in. X 3^-in. angle just as readily as he can get a 3^-in. x 3|-in. 

Taking a given bridge, it is possible to detail it out in two ways (still 
keeping the same design), one of which will take from three to six times as 
long to supply as the other, and yet the weights and sectional areas involved 
shall be the same. It is not that one detail will take more making than the 
other, or will occupy any longer in the actual manufacture — there may not be 
an extra rivet in the whole structure — ^yet it shall cost anything up to double 
as much, and take all this extra time to turn out. The secret will lie in 
nothing more than the choice of sections made. 

Good designing does not consist in being a good mathematician. On the 
contrary, the mathematician generally makes a poor designer, yet mathematics 
are essential to all designing. They are not, however, tJie essential. A practical 
man without the trace of a claim to even moderate arithmetic will very often 
turn out a better girder than another man who has employed reams of figures 
over his work, simply because he will use his former experience and employ 
just that material which he knows he can readily obtain. There is a certain 
fascination about mathematics which draws a man on and causes him to lose 
sight of the importance of everything save, his figures. After being at the 
trouble to extract certain results to one or two decimal places, it seems sheer 
waste not to make the most of them and cut and carve everything as finely 
as they indicate. Yet this is where practical and theoretical designing cross 
each other. The former involves the use of figures only so far as they help 
towards an end ; the latter is the end itself. 

For small and moderate spans and nearly all building work, figures are 
used more as an indication of what is wanted, or rather as a means of arriving 
at a minimum possible section, than for anything else. The case is rather 
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different as spans get larger. In the very largest class of work, say of the 
immensity of the Forth Bridge, figures must be much more closely worked to. 
Here the dead-weight of the structure is enormous compared with the useful 
load, and the main object must be to reduce this dead-weight as much as 
possible ; hence the more important the undertaking, the more place mathe- 
matics play in regard to its shaping. But few engineers are called upon to 
have anything to do with Forth Bridges, and our concern just now is more 
with the average work to be met with, where the dead-weight of the structure 
is but a fraction of what it will carry, and where little deviations from figured 
theory matter nothing to the stability of the fabric. By this is not meant 
that what is about to be said does not apply to large work; far from it. 
Even a Forth or a Tower Bridge could be made to cost more than they have 
done without adding an ounce to their weight, as stated in the second para- 
graph of this chapter. 

With average work the least difficult thing is to determine the stresses on 
members. This may be done in a very short time compared with that 
necessary to prepare the complete design. It is the selection of the materials 
to be used to take those stresses, their arrangement and proper fitting in, the 
one with the other — the cmnmerdal side of the design which brings out the 
skilful man. It is this side in which the steel expert has his great advantage 
over the average practising engineer or architect. It takes only a fair 
knowledge of the general principles of engineering to determine stresses on 
framed structures ; but it wants intimate acquaintance with the girder yard 
and current trade conditions to apply stresses successfully. 

Yet there are many points which it will repay the engineer to study. 

First and foremost^ he should know why it is that certain sections can be 

bought much more cheaply than others, and also be delivered so much 

quicker. The reason is that the demand for material runs more on certain 

sizes than on others. The steelmaker, as previously explained, has a " rolling 

programme," which is, of course, always made up according to those sections 

for which he receives the most orders. The changing of rolls costs money, 

and the less changing which can be schemed the better. It is therefore a 

costly job to put a set of rolls in for a small order, costly, that is, per unit of 

the weight rolled. If it costs (say) £10 to put any set of rolls in, and the 

orders to be rolled from that section aggregate 150 tons, it means that the cost 

per ton of changing has been one shilling and fourpence. If, now, they were 

changed and there was only 5 tons to be rolled, we at once get £2 per ton as 

the cost of the operation ! So that it is not commercially possible to put any 

size in when required, and orders must accumulate until their amount justifies 

the expense of changing. 

Thus some sections will always be very readily obtainable. They are 
favourite sizes and orders rapidly accumulate, and their rolls are constantly 
going in and taking precedence of less favoured sizes. It becomes best then to 
employ these sizes when, if there were no such considerations, different ones 
would be chosen. 6-in, x 3-in. tees and 4-in. x 4-in. angles may be instanced 
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as amongst the commonest sizes in the market, and they can generally 
be obtained in less than a week. As an example of the other extreme, 
4^-in. X 3^in. angles and 5-in. x 4^-in. tees may be mentioned. 

Roughly speaking, it may be reckoned that 6-in. x 3-in. tees and 4-in. x 4-in. 
angles can be delivered in a week ; 3-in. x 3-in., 3J-in. x 3J-in., and 4-in. x 3-in. 
angles and 4-in. x 3-in. tees in a fortnight ; and 2 J-in. x 2^-in., 4|-in. x 4^-in., 
5-in. X 4-in., and 6-in. x 6-in. angles and 5-in. x 2J-in. and 5-in. x 3-in. tees in 
from three to six weeks from date of order. These can be described as the 
"regular" sizes of angles and tees. For all other sizes usually seen on a 
merchant's list, it may take anything up to some months to supply. Of 
course, if a large quantity is wanted of any one size, either regular or other- 
wise, most makers will put in the rolls for their next programme. Once the 
week's rolling list is got out it is seldom altered. The quantities are calculated 
beforehand, and only small or moderate orders can be accepted once the list is 
out. If a large order comes along it is carried on to the next programme. 

If a few bars of a special section are wanted, and none of the mills are 
putting in rolls for same, the only thing to do is to pay for the change of 
rolls involved. This may mean anything from a few pounds up to twenty, 
and, needless to say, makes the total cost prohibitive. Still, if sizes must be 
had, it may have to be done occasionally. If the special size wanted is similar 
to but smaller than something which can be more readily obtained, it is a 
frequent thing to plane the larger into the less and thus secure it. Many 
times this is the only way of doing it ; but this also makes the section cost 
more than it ought. The list of sizes given as regular sections are really 
quite diverse enough for all ordinary work, and as they can be bought at 
the bottom market prices, even if a little metal has to be given away some- 
times, it will prove the cheaper policy, 

In flats also there are certain sizes more easily obtainable than others. 
Widths involving J-in. are not liked, whilst even ^in. is to be avoided. 
The most common sizes are 3, 4, 5, 6, 8, 9, 10, 12, 14, 16, and 18 in., 
but the last three are not always so readily obtainable. In channels there 
is not so much choice, except that 4 in. x 2^ in., 5 in. x 2^ in., and 
6 in. X 3 in. are more called for than other sizes. Zeds are not much 
used in British practice, and are always difficult to obtain ; when required, 
a couple of angles put back to back will serve quite as well. Plates are 
always obtainable in all sizes. 

If these few sizes were always borne in mind when designing, very much 
aftei^worry would be saved. If work is not required in any great hurry, 
there ia no need to stick rigorously to them, a week or two longer will 
be no great matter. But if work is urgent and requires pushing through as 
rapidly as possible, contrive those sizes which can be obtained without waiting, 
and then it is reasonable to expect some expedition in completion. Delays 
are not the fault of the girder yard when material cannot be obtained from 
the mills, and it is of small use blaming the British manufacturer for slow 
deliveries when the remedy lies in the hands of the designer. 

4 
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Another point which should be attended to is that the number of sections 
in any girder should be kept at a minimum. Drawings of simple plate 
girders have been seen in which the top main angles were of a different sisse 
to the bottom ones ! — sometimes one may see three or four different sizes of 
stiifeners in the same girder ! Such things as these should never obtain in 
correctly designed work. Main angles and end angles should invariably be 
of the same sizes ; whilst all stiffeners should be alike, except that if a few 
gusseted ones are required, they should have angles the same as the main 
ones. Top and bottom flanges are cheaper when made the same widths and 
generally of the same section. 

In lattice and Linville girders it should be the aim to keep the diagonals 
as much alike as possible. In some types of open-webbed girders under 
certain loadings there may be two or more diagonals having practically the 
same stress, but with perhaps a slight difference. The man who is anxious 
to save weight will cut and pare these until he has different sections for each 
one. The man who is anxious to save money will make them all alike and 
sacrifice a few pounds of weight in doing so. Throughout a whole job the 
same sections should be used as far as possible for real economy. Wholesale 
slaughtering of tediously worked out figures is not to be understood as now 
being recommended ; all that is meant is that these points should be under- 
stood, and then as broad a view taken as possible, so that the utmost economy 
can be secured. 

The choice of the lengths for materials (when the span is over 35 or 40 ft.) 
also exercises an influence on costs. Up to those total lengths of girder, 
it is usually best to get main angles and flange plates in one length. If the 
girder is more than 2 ft. in depth it will be advisable to have the web in a 
couple of lengths, with the joint at point of minimum shear. But when 40 ft. 
has been passed joints in flanges and angles also become imperative, and 
their best disposition often gives matter for much thought. If there are any 
connections or cross girders or other work fishing in, it will be best to steer 
clear of them ; they also want placing clear of stiffeners, and angles and plates 
should " break joint " with each other. How to do all this satisfactorily and 
still manage so that the joints occur as near the parts of least stress as 
practicable is no light matter. Too many joints mean more work and greater 
waste of material. Too few mean paying extra for lengths over the ordinary. 
This latter is a particularly vexatious institution, but it is one that the buyer 
is powerless to alter. If angles, tees, plates, etc., are over a certain length, 
an extra price, generally five shillings per ton, is cliarged to cover the extra 
labour involved. The regulation lengths, etc., are as under and will serve to 
guide the reader: — 

Angles, 40 to 45 ft. 

Tees, 35 to 40 ft. 

Channels and joists, . . . 30 to 35 ft. 

Plates, 35 ft. ; up to about 2 ft. wide. 
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Since the point of maximum B.M. is generally near the centre of a 
girder, it is best to keep flange and angle joints well away from here. Since 
also the point of maximum B.M. is generally the point of minimum shear, 
the web joints will do very well near the centre. As a matter of economy, 
all the joints in each tier or ply of flange plates shoidd be brought together, 
allowing, of course, the necessary lap over each for the riveting. As an 
illustration of the saving this method effects, the following supposed case is 
worked out. A flange of six ply (or layers) of plates has to be jointed. The 
plates are 18 in. wide and ^-in. thick, and the rivets are l|-in. diameter. 
As the first step, the number of rivets required either side of a joint in one 
plate has to be found. For four rows of rivets, staggered pitch, the nett 
area of one plate will be: ^(18 in. -2xl^)s7| sq. in. The area of one 
rivet is practically 1 sq. in., and this gives eight rivets as the number 
necessary on each side of the joint. The joints would then be arranged as 
in fig. 12 (elevation) and fig. 13 (plan). 

From the above it will be seen that on either side of each joint the cover- 
plate has eight full rivets, so that the strength of each plate is maintained 
throughout. If the pitch of the rivets be 4 in., the total length of the cover 
required for the six joints will be 6 ft. Now if the joints were distributed 
anywhere and separate covers provided for each, there would be six covers 
necessary, each 1 ft. 8 in. long — a total length of 10 ft. The saving made 
by adopting the plans shown in figs. 12 and 13 is obvious. For very long 
girders there might be two, three, or more such joints in a flange, and the 
longer the girder the less attention can be paid to placing the joints at points 
of least stress — they must come where they can; but in all cases it is 
possible to arrange to bring the majority of the joints together, and so save 
weight in cover-plates. 

When the girder is so long as to require several such cover-plates, there 
is not much economy in making the plates up to the maximum allowable 
lengths — there are other things to think of. In large and heavy girders the 
assembling of the material assumes sometimes rather formidable proportions, 
and very long plates are a nuisance to handle, especially at a great height 
with only one crane available. In some yards one of the first things to be 
noticed when estimating is the lengths of materials ; they may not have room 
enough to handle 40-ft. plates on a girder of 200-ft. span, though they 
could manage that length very well if the girder was only 40 ft. long. 25 to 
30 ft. is about as long as plates should run in large girders. Needless to say, 
whatever their lengths, there must never be a joint without a cover being 
provided. The warning is not without justification, as many draughtsmen 
have an idea that an over plate will act as a cover to an under one. 

Web plates for deep girders should not be in long lengths, as the widths 
make the plates awkward to handle. The question of cost also is an item. 
For webs f-in. to f-in. thick, the average maximum widths rolled without 
extras are 5 ft. to 5 ft. 6 in. ; consequently, if the girder is deeper than this, its 
depth will have to become the length of the plates, and the webs will have to 
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be jointed at the stiffeners. Plates can be rolled up to 7 ft. wide and over, 
but they are dear at their price, and it pays to joint the web frequently rather 
than to employ these large widths. 

Most engineers will know that thick material is not largely used 
structurally. Two J-in. plates are better than one 1-in., and two |-in. than 
one IJ-in. The thinner plates are a better quality than the thicker; they 
are closer and more homogeneous ; besides which they are easier to work in 
the girder yard. It is not often that for ordinary work |-in. thick is 
exceeded, either for plates, angles, or tees. Sometimes a f -in. or |-in. plate 
may be used for a web with a very heavy shear and not much chance of 
stiffening adequately, but they are very seldom seen as flange plates. To go 
to the other extreme, it is not wise to employ plates that are too thin. It is 
foimd by experience that web plates should not be thinner than |-in., unless 
they can be adequately protected from the weather and oxidisation. Many 
cases have recently come to light where thin ^-in. webs have completely 
rusted away and the girders been rendered useless, ^-in. and ^-in. webs are 
frequently used for uiside work, but they are best tabooed for outside. 
Neither are \-m, flange plates a very great success. They do not rivet so 
well as f -in. do, and are liable to gape slightly between eaoh rivet. Generally, 
it may be reckoned that |-in. is the least thickness which should be used for 
all-round work. For stanchions and struts thin plates are quite useless, 
unless the riveting is very close. If, in order to get a shaft with as large a 
least diameter as possible, thin plates seem the only ones to flt without waste, 
it will be better to abandon the arrangement and try another rather than to 
use them. A good cheap stanchion is not necessarily the one with the least 
weight in it, but the^ne with the thickest materials for its diameter ; if the 
metal is, say, ^-in. thick, the riveting can be 8-in. pitch with safety, and this 
means a great gain, since whatever the cross-section selected the riveting is 
always more awkward than for girder work. 

The advantage of using flats where possible instead of plates is not 
generally appreciated. The market price of the former is always more than 
that of the latter, but the added planing of the plates quite upsets their 
initial advantage. Perhaps the most telling thing in favour of the flats is 
the quicker deliveries possible with them. Although, on the whole, mills can 
supply plates fairly quickly, yet since all plates come from the same rolls, and 
there is no changing to be done for different sections, the orders are taken in 
rotation. Thus when, because of the demand, it is possible to get certain 
sectional sizes very quickly, yet the more demand for plates the longer it 
takes to obtain them. If mills are slack, plates in any quantity can be 
obtained in a few days; if busy, it may be weeks before the accumulated 
orders have been worked through and it is possible to get them. Since flats 
are sectional material, certain sizes are readily obtained, whilst a good order 
can nearly always be got quickly. If flange plates are not too wide — say up 
to 18 in. for British material — flats are preferable to plates. On the average 
they will come at least as quickly as plates from the mills, perhaps a little 
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quicker, whilst the time saved by not having to plane them is often of great 
moment. A bridge yard cannot afford to have more than a certain number 
of planers, and should the planed work in be a little more than the average, 
the machines will soon get behind, and then time is needed before particular 
jobs can be put on. Even if it be possible to put the plates at once on to the 
machines, it takes time to plane a flange of many plates, and this time might 
in most instances most certainly be saved. 

There is another thing — flats will weather better than plates. Planed 
edges invite oxidisation, whilst the rolled skin on the edges of flats is in itself 
a protection. A tier of flange plates viewed at a distance of two feet certainly 
looks neater and more precise when planed ; but if viewed at a distance of a 
dozen feet it is almost impossible to distinguish which is which. How many 
girders or bridges are seen at such close quarters 1 The majority of railway 
bridges are never even noticed by the general public, whilst very few 
would know the difference on road bridges. Structural work for buildings 
is seldom in sight, and presents a good opportunity for economies of this 
nature. 

In jointing angles it is necessary to use covers, and these must be " round 
backs," as they are termed, through the outer comer being 
rounded to fit in the inner comer sweep of the main angle, 
as in fig. 14. 

Now, there is no need to insist on these covers being rolled 
as roimd backs; to do so means an infinity of time and 
patience, as the demand is necessarily so small. The girder 
yard should be allowed to plane them out of larger sisses, or 
Joiotiiiff aneies. ^^^^ ^^® comer of a stock angle, as they find best. So 

long as the designer gets his required sectional area, he has 
no need to be insistent on the letter of the law. 

Most engineers will recognise the advantage flats have over rounds m 
principal and roof work. The difference is not so very apparent on light work 
of small spans — eye and fork ends can be readily and cheaply stamped for ^in. 
and §-in. rods, but as diameters increase the cost runs up by leaps and bounds. 
Some years ago it was the correct thing to use only roimds for the ties of 
principals, and this work used to average £18 to £20 per ton. To-day, by 
the use of flats, work of the same spans is worth only £10 to £12 per ton. 
Smithwork of all kinds is very expensive, and necessarily so, for it is slow and 
tedious. It is much more graceful looking than flats, and also appears lighter 
perhaps ; but that is all the advantage it possesses. Principals are seldom on 
a level with the eye, and at the height most of them are it is difficidt to 
see by which method they are made. If the flats are confined at their 
extremities by bolts such as the rounds are, then their economy is somewhat 
discounted, since they must either be given larger ends or a great deal of 
metal must be sacrificed in their lengths. But if rivets are used, there is very 
little waste, since they may be so arranged that only the diameters of one 
need bo taken away to arrive at the effective cross-section. In larger 
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principals they are especially econotnicaL The cost of making a 3-in. end-eye 
or middle is very great, whilst the welding of a 3>in. bar is no light matter. If 
flats are used there is no welding, there is no forging, only a slight increase in 
weight. Often the same width of material can be made to do duty for nearly 
all the members, either by increasing the thickness or the number of parallel 
pieces. The large pins and bolts of a round-rod principal are a very expensive 
item. They must generally be turned and their holes accurately bored, or 
else they are not accounted satisfactory. Rivets are always cheap, and are a 
rigid and excellent fastening. 

One of the absurdities of principal building still lingers : that of providing 
gib and cotter joints, or screw ends as the case may be, so that the bars may 
be properly tightened ! So soon as a principal takes its seating, its ties are 
immediately tensioned, and there is small need for any arrangement for 
drawing tighter. At the same time, if the work has been properly done, there 
should be no need for any adjustment before the principal is set to work. If 
templates have been properly made, each principal is a replica of its fellows, 
each joint and rivet or bolt is in identically the same place. An adjusting 
means is only an apology for bad work, and should not be tolerated. It is an 
added expense, and is at the same time a disadvantage. 

The thickness of the material chosen also counts for much. It is best to 
stick to even eighths where possible — J-in., |-in., J-in., |-in., f-in., |-in., and 
1 in., etc., should be the thicknesses ordinarily used. Occasionally it may be 
necessary to employ an intermediate sixteenth, but caution should be used and 
the engineer ought never to be guilty of using thirty-seconds. The puerility 
of using fine differences of thicknesses is seen when it is remembered how 
much latitude is often taken in fixing the working stress. In some members 
of railway bridges, where the unit stress is based on Wohler's theory and is 
a low figure, it is a temptation to cut as fine as possible, because of the very 
lowness of the stress taken. Yet, were the draughtsman engaged on a steel 
building, and his unit stress was, say, 8 tons per square inch, he would think very 
little of a slight increase of area in a member if it improved matters. But if 
Wohler's theory is worth anything, the 2 tons it may allow is on precisely the 
same footing as the 8 tons of the other case, and there is just as much reason 
for using marketable sizes in the one case as in the other. If a lattice girder 
be taken of an ordinary size — 100 to 150 ft. span — nice calculations would no 
doubt show that minute differences in areas could be made between, say, some 
of the centre diagonals, and it might occur to the draughtsman that he could 
conveniently do this by varying the thicknesses of bars. Of course he could, 
and the results might be that some bars would be ^-in. thick and others ^| 
(such bridges have been designed ! ) ; and by this means perhaps 2 lbs. of 
material has been saved on the bar, and the draughtsman prides himself on 
his " mathematically correct results " ! Such refinements do but cause the 
practical man amusement, tempered with annoyance that any man should 
be so dense as to catch at a sprat and miss the whale. The use of fine 
thicknesses does but prevent the ready obtaining of material, besides giving 
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the yard untold trouble in sorting and placing. Any labourer can tell the 
difference between a |-in. and a |-in. bar, but it takes a good man to detect a 
thirty-second difference in mild steel, even if you give him calipers to use. 
The buyer has to pay for all vagaries of this kind. In estimating, it is known 
which designs will give the most trouble as well as the most work to the yard, 
and they are priced accordingly. 



CHAPTEE VIIL 

THB DRAWINGS — (c) FINISH. 

We have now to discuss what is, perhaps, next to the specification, i?ie most 
important fact in determining costs. Properly speaking, finish belongs to 
both drawings and specification, and cannot really be classed as belonging 
solely to either one or the other ; but since the drawings do, at all events, 
illustrate many types, it will be convenient to say something about it here. 
It is all the more important that the true relative position of finish to costs . 
should be understood, since its bearing is not quite so obvious as is the 
difference between 4-in. and 6-in. pitch of rivets, or the several sizes of 
material. When a man has never had to actually do any given work himself, 
he cannot be expected to form an accurate opinion of its work. He has no 
knowledge to aid him in an estimate, and he is just as likely to choose the 
more difficult work as being the easier, as he is to make the right choice. 
More probable still, he will be apt to forget that there may be any differences 
at all, or that it matters which way any work is done. 

The latter, at all events, seems the only explanation of the prevailing 
attitude of the designer. At the present time practically only two styles of 
work are recognised by him — the plain and the ornamental. The first is 
understood to be utilitarian work pure and simple, and the latter a flowery 
treatment or overlay of the first. Beyond these two distinctions few men 
seem to go to-day, and the matter is one for great regret, since not only has 
it cramped our trade and stereotyped our plans, but has directly led to the 
capture of many markets by our competitors. It is rather strange how 
the Britisher clings to old traditions of work, despite the changing times. 
It can hardly be because he wilfully shuts his eyes to what is going on 
arc^Und him ; he is not really stupidly obstinate, rather must it be that it is 
a lack of thought, a want of reflection, and because no one has drawn his 
attention to the real cause of it hitherto. He has been looking at other 
things ; has been suspecting the British workman of degeneracy and blaming 
the British manufacturer for want of enterprise, never dreaming that the 
matter really lay much nearer home. Let our designs be altered — not in 
principles, but in details — ^and our specifications recast in a more rational 
manner, and then it will be time to blame the manufactiirer and his men if 
we still lag behind. 

67 
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The amount of "ornamental" structural work which comes through annually 
is a negligible quantity as compared with the mass of purely utilitarian. 
There is a certain quantity which is primarily the latter and is supposed to 
be shorn of some of its crudities, but even this is as nothing compared with 
the steelwork which is made for a purely commercial object. Most men 
know that when they begin to " ornament " they also begin to spend money ; 
but few appreciate the fact that nearly as much money can be literally wasted 
on work which is frankly commercial in conception and does not in any way 
pretend to partake of the ornamental. The difference in value on such work 
may be as much as four or five pounds per ton, due solely to the " finish " 
which has to be put upon it. This is a broad statement and these are telling 
figures, but it is within the author's knowledge that the amounts stated are 
far below the actual figured differences on work let within three years of the 
date of writing. 

In an earlier chapter it was laid down that the designer's duty was to 
utilise the money placed at his disposal to its utmost advantage, whether the 
work was plain or florid in character. If for a strictly commercial object, 
then not a single pound was to be spent which would not directly earn 
dividends. If this be so, then one of the first questions which confronts him 
will be, how far is he to go in exacting " finish " on any particular work. By 
" finish " is meant the practice of making the work agreeable to the eye in 
addition to fulfilling the demauds of stress and strain. 

One of the first axioms for cheap work (cheap only in the sense of not 
costly) is to do away with all superfluities. Everything not absolutely 
essential to the stability or safety of the structure should be rigorously 
excluded, and only those things included which play a vital part in the design. 
The next axiom should be that what is deemed essential should be constructed 
and arranged in the simplest and most direct manner known. 

It will be convenient to mention several practices which do not conform to 
either of the above enunciations, and which have therefore in the past done 
(and are still doing) harm to British trade by unduly handicapping it against 
the foreigner who has been wide awake enough to steer clear of the pitfalls 
himself. 

On certain standard drawings now and for some time past in use, the 
diagonals of lattice girders fit snugly into the roots and along the 
flange of the main girder angles, and the specification makes special 
mention that this must be so, stating that the ends must be "filed und 
chipped " so as to be a perfect fit. In the first place, what special purpose 
does this "perfect fitting" serve, and why is it preferable to cutting the 
diagonals off just proud of the root of the angle ? Figs. 15 and 16 show 
both ways. 

So far as can be judged, there is no theoretical advantage gained by fig. 15 
over fig. 16. The extra J-in. of length is not required for the riveting — the 
main angles being 4J in. x 4^ in. give plenty of room without this. The 
rivets are in all cases carefully proportioned to take the tensile or compressive 
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Btreeees eustaioed by each bar, tto that even the struts do cot need the support 
of the sugle« at their eztremitiefi. The fact of the bars well butting On the 
angles does not help in any way against racking, nor doee it stiffen the fprder 
in any respect. Does it reaDy look any better, even f Could the difTerenoe be 
detected at a distance of five yards ) On the average, taking one size with 
another, it costs Bixpeuce Tpet end to properly dress into the angles, over and 
above the coat as in fig. 16. That is one shilling per bar. Do these shillings 
help the girder in any way 1 Will they make it stronger, safer, lighter or 
add a single day to ite lifel Will they save a single rivet or a pound of 
weight in any member f The engineer does not exist who would venture to 




Fio. 15. — DUgoiikls of girders (waattful nictiiod). 



Flo. 16.— Disgonals of girders (sconomic*! method). 

disturb hie calculations in any way because he had specified such "engine- 
work " fitting for his girders. Yet these are the queal'ions which should be 
asked regarding every stipulation of this nature. These girders are for solely 
a commercial object. Their whole busineee will be to aid in the expansion of 
trade, and yet they arc handicapped by an unnecessary amount of capital 
being spent on their production. Another well-known specification insists 
on diagonals being cut ^iu. proud of the angle fiauge, but to be well chipped 
and filed into the root of the angle. Whether fig. 15 does or does not give 
any advantage, certainly this last course, which is midway between 15 and 16, 
loses it and still falls short of the gain in 16. It has all the failings of 16 and 
just loses the advantages of 16. There exists absolutely no good reason why 
fig. 16 should not be adopted, and the ends of the diagonals left in the con- 
dition in which they come from the cold saw. 
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Chipping aiid filiug ie often required ou the ends of kneed stiffeners, as iu 
Sg. 17. The slight marks left by the cold saw are objected to, aiid the ends 
must be smoothed and made perfectly flush with the flange plates. The 
comer that is nipped off tnust be dressed and filed up until it might be 
thought that a sliding contact surface was being made. Each end done this 




FiQ. 17. — FinuhiDgorbn««d 



way will cost sixpence to ninepence, according to size ; and then when the 
girder is finally perched in the air, it will only be the birds that will know 
about it ! The edges of the stifFeaor should come flush with the plate anyway, 
because it oosta no more to do this with proper tools than it does to have them 
either projecting or a little proud ; but a saw finish is clean, and if the comer 
must be taken ofij the shears will do it very satisfactorily, and there is no 
need to do more so far as honest work is concerned. 

Often cleat connections are shown on drawings to follow the contour of the 
joists tliey are fastening. Fig. 18 will illustrate. It is hard to say what the 
precise idea is. It cannot be that with the flanges butting perfectly ou to 





Fig. is. — Cleal connections Fio. 19. — Cle*t c< 

(wuUful method). (economical method). 

the cleats, the latter are meant to carry the load this way ; because sufficient 
rivets are put through the web to properly transmit loads. Then what good 
purpose does it serve, and why is it better than the method shown in fig. 19 1 
There are just as many rivets got in, and yet the cost of the cleats in fig. 18 
will be more than double those in fig. 19, without the slightest advantage 
being gained. This same principle can be applied to numerous other oases 
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where eveiy precaution is taken to ensure proper strength in one direction, 
and then apparently neglected in favour of, or rather supplemented by, 
additional complications. 

Another thing often done is to show the angles of rail-bearers and small 
cross girders returned at the ends to form end angles (see fig. 20). It looks 
rather a neat idea to do this, and there does not seem any objection to it. 
Neither is there, except on the score of expense. Frequently these angles do 
not lend themselves to " press work " — especially if there be only a few of them 
required and the whole has to be done by hand. There are two knees and 
two joggles to each angle, the latter being both ways. Compare this now 
with fig. 21. Here there are only two joggles in one bar, the rest being 
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Fio. 20. — End angles of rail-bearers (wastefal method). 




Fio. 21. — End angles of rail-bearers (economical method). 



perfectly straight. Yet fig. 21 is just as efficient a job as fig. 20, and is 
anything from half a crown to ten shillings cheaper in workmanship alone. 

It should be remembered that all curved lines are expensive in structural 
steelwork — concave more so than convex. The only way in which the girder 
yard can produce these is to use the punch or shears and then hand-dress — a 
tedious operation. It is a very common thing for connecting plates, as in 
figs. 22 and 23, to be shown with curved sides, the draughtsman never 
realising that he is in any way adding to the cost of the work. Yet the first 
will be from threepence to a shilling, and the second anything from a shilling 
to three shillings more than if all the lines were straight and simply sheared. 
The girder yard does not possess any patent tool which can turn these plates 
out to any desired outline irrespective of cost. They all have to be laboriously 
chipped and filed by hand. 

Many draughtsmen delight in the hogback or the fish-bellied girder, or one 
with rounded ends. Figs. 24, 25, and 26 illustrate them respectively in 
outline. They are generally supposed to look a little better than the plain rect- 
angular girder ; besides, they are reputedly more scientific. Are they ? If it is 
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sdentific to spend as much money as possible, then they are so ; if, however, 
it is scientific to carry the greatest load at the least expenditure, then they 




Flo. 22. —Connecting plates (wasteful method). 

are decidedly not so. The labour costs on figs. 24 and 25 are usually fifteen 
shillings to a pound more per ton than if they were rectangular ; and on fig. 26 




Fig. 23. — Connecting plates (wasteful method). 

about ten shillings per ton more. The few cases where circumstances demand, 
for good reasons, any one of these types are few and far between ; they are 
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most usually adopted at the draughtsman's whim without the slightest 
thought to the money which would have to be paid for them. Designing 
steelwork is not child's play ; there is not room for such irresponsible decisions ; 
neither is it a field for the unrestricted gambols of theory. Practice must be 
the arbiter, and theory and play must both give way to its teachings, or waste- 
fulness is boimd to result. 

Many open-webbed girders are often shown with a curved-top boom, and 
the remarks just made apply equally well to these. Of course, when the curve 
constitutes a distinct type, as in bowstring girders, exception cannot be taken. 
It is to what should be rectangular girders which are " beautified " by curves 
that what is said applies. Linville girders have often been made with curved- 
top booms, and the cost has been met without, perhaps, the slightest inkling 
that a little less foolishness would have considerably lessened the bill. 




Fio. 24.— Hogback girder. 




Fio. 25.— Fish-bellied girder. 
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Fio. 26. — Round-eDded girder. 



It would be possible to illustrate numberless other of these special fads 

which have grown up and fastened on to our steel trade, like so many leeches ; 

but no good purpose would be served thereby. £nough has been said to 

show that any deviation, however small, from what is necessary only 

augments the bill to be paid, without giving any real benefit in return. 

Every little joggle, every knee, every curve, every rivet beyond what is 

necessary or advisable, is so much sheer waste of good money — a squandering 

of what might be so usefully spent elsewhere. The draughtsman should be 

continually on the alert to watch that he has not unconsciously gone a little 

way further round than he need have done in accomplishing any object. A 

knee costs more than a joggle, and a square knee or bend as much as both 

put together. It is a very safe axiom to beware of the fire ; any operation 

which depends on fire and heat is bound to be expensive, and consequently 

to be avoided as much as possible. A certain amount of smith work 
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is necessary for almost any work ; the practical man eliminates as much 
as possible, and his skill will be evidenced m direct proportion to the 
results. 

A point about which there has been much controversy is that of drilling 
versus punching rivet and other holes. Much has been written on the 
subject, and it has been conclusively demonstrated that, should punching in 
any way damage a plate or other material, the damaged part does not extend 
beyond an ^in. into the plate beyond the edge of the hole made. Thus, if 
a hole be punched ^-in. in diameter and then reamed out to f-in. diameter, 
the whole of the damaged portion will be removed by the reaming operation, 
and the resultant hole and the material around will be in exactly the same 
state as though it had been drilled through the solid at first. 

Punched work is in disrepute in Great Britain. Few engineers will now 
tolerate it, although at one time it was the only method used in metal work. 
In this country everything must be drilled or punched and reamed, yet 
across the water the condition of things is entirely reversed. In the United 
States there is very little work which is drilled, and controversy as to 
whether their practice is right or wrong is practically unknown. There the 
whole question the designer sets himself to settle is how to " get there " in 
the quickest and cheapest way. At the same time he is not to be siupassed 
for his skill in designing ; on the whole, he uses more figures and calculates 
to a greater degree of nicety than we do ourselves ; he is just as tender of 
the moment of inertia, the radius of gyration, the section modulus, and all 
the other latest refinements of mathematical lore — indeed, he is responsible 
for some of them ; he is in the habit of facing and solving greater difficulties 
on the average than engineers of any other nationality; his spans are 
greater, his depths deeper, and his heights higher than the usual — ^yet he 
still punches his materials. On some pettifogging span of 20 ft. a British 
engineer will have a specification pages long, insisting, amongst other things, 
on "all rivet-holes being drilled from the solid," An American will make 
and confidently put up an Atbara Bridge with a specification of only a few 
clauses, and no mention whatever of any other method for making rivetrholes 
but punching ! 

Drilling from the solid with present tools and appliances is a wearisome 
job. Whether the mechanical engineer will ever make the process com- 
mercially possible or not is a question. Just now it is too tedious to be 
really within the range of practical work. Certainly it is often enough 
specified — it is very seldom done, however. If insisted upon, it does not take 
the engineer long to realise that, if his job is at all large, he will have to 
wait a very long time for it; and it is soon tacitly agreed that punching 
small and reaming to size will do just as well. The number of holes in a 
moderate-sized girder which have to be put in the material is enormous, and 
time is necessary — whatever the method — to get them all in. Even punch- 
ing is slow, but it is still incomparably the fastest ; punching and reaming 
stand next; whilst solid drilling stands quite in a class by itself. As a 
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rough-and-ready comparison it might be stated that the comparative rates 
are about as 1 : 2 : 3. 

It is due to the theoretical man that punching is out of favour. The 
author does not know of any authentic indisputable records of tests which 
will prove that built girders w^ith punched holes are weaker than similar 
ones with drilled holes. Inferences are, perhaps, to that effect, but mere 
inferences prove nothing. The weakened area by punching is very small 
given an average pitch, and is certainly of- no account wherever there are 
compressive stresses. It is questionable also whether with good hydraulic 
riveting there is much difference in tensile members. Let it be allowed, 
for the sake of argument, that there may be a slight disadvantage, what is 
there to hinder a slight additional area being put in to make up for this ? 
That is virtually what the American does. He reckons his f-iu. rivets as 
though they were in }-in. holes, his ^-in. as though in 1-in. holes, etc., and is 
quite satisfied that he has taken all precautions prudence demands. What 
is the difference in area between |-in. and |-in. ? The one is '4417 and the 





Fio. 27. — Holes before reaming, Fio. 28«— Holes after reaming. 

other *6013 sq. in. If the flange is on the average 2 J in. thick, with four 
rows of rivets so placed that only two come abreast, the addition of *798 
sq. in. to the sectional area would have the effect of meeting and providing for 
any weakening when f-in. rivets are used. If the girder be 40 ft. long, this 
would mean an addition of less than 2 cwts. ; or taking steel at £Q per ton, 
of about twelve shillings to the cost of the metal. The difference between 
punching and reaming on such a girder would probably be between £2 and 
£2, 10s. ! 

For large and important work, where it is necessary to reduce the dead 
load to the smallest proportions, it will be an advantage to punch and reamer 
to size ; but for the thousands of tons of small work made annually — small 
bridges, small girders, stanchions, and steelwork for buildings, etc. — there 
exists no good reason against the practice of punching. 

One fault which punched work used to have — that of bad holes — is 
eliminated by modem methods. Fifteen and twenty years ago it was no 
uncommon thing to see odd holes through several thicknesses with perhaps 
half or more of their area covered by some intermediate plate through which 
the hole had been carelessly pimched out of centre. When this happened a 
reamer or drill was put through, and the hole cleared out so that it would 
admit its rivet. Before reaming, the hole would appear as fig. 27 ; after the 

5 
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operation, as in fig. 28. This certainly helped to give punching a bad name, 
since it appears on the face of it as though the rivet through fig. 28 could 
not be doing half the work it ought to, and that it was receiving very unfair 
treatment from some of the plates. Although it is doubtful whether the 
contention could be substantiated, since in theory no account whatever is 
taken of the frictional value of the contact of the plates, yet it is not good 
work ; and since good work can be done at the same price, there is no reason 
why anything but good work should be tolerated. . 

In those days flange and other plates were mostly marked out from tem- 
plates by means of small tubes the same diameter as the rivet holes. The 
tube-end was dipped into a mixture of pipeclay or whiting and water, and 
on being passed through the holes in the template and pressed on the 
plate, left there its impress — a white circle. This served to mark the 
position of the hole to be punched, and at the machine the puncher (operator) 
guided the plate under the punch as accurately as he could. These men got 
very expert at their work, and it was remarkable how little they deviated 
from the right position, though virtually they only guessed at it every time. 
Still, some errors were bound to happen, and if an unskilled man had to be 
put to the machine for any reason, the results were not exactly happy. 

This is now changed in favour of " nipple "-punching. Here the positions 
of the holes are accurately determined from the templates by centre-punching 

by hand, and in some works boys are employed to use 
the old tube and whiting method to surround these 
punched dots with circles so that the puncher may 
readily find them. The pimch on the machine has a 
small nipple in its centre, as in fig. 29, and this nipple 
finds the centre mark on the plate, the hole thus 
being bound to be correctly centred. The method 
-^. '^* ■"", is really old and is of British origin, though it is 

popularly supposed to be American and of compara- 
tively recent importation. 

Good punched work should be so accurate and well put together that a 
mandril yV^^- ^^^ ^b^ the diameter of the holes should pass freely through 
them. It is not only possible to get this, but it is commercially practicable ; 
so much so, that engineers are perfectly warranted in specifying it, and works 
everywhere will readily accept it. 

In riveting this class of work the rivet should be upset in its entire 
length so as to completely fill the several holes, and a good solid job is then 
assured and one about which there is no need to fear. If engineers reverted 
to this plan of specifying work they would be siurprised at the difference it 
made to their prices. On some work punching is cheaper than reaming by 
twenty to thirty shillings per ton, and these are figures which tell heavily 
in even a moderate-sized job. With proper precautions there exists no 
good reason for the present boycott of this method for a good half of the 
work turned out annually. Where many plates come together, as in heavy 
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flanges, there may perhaps be a greater show of reason for the reaming process ; 
but where only three or four thicknesses have to be fastened, punching is 
quite equal to the work. For drilling through the solid no good word can be 
said from the practical standpoint. It is admittedly the ideal method, but it 
is not yet within the range of commercial structuraf engineering. 

Reverting again to the broad definition of finish, and considering first the 
unseen work, the unobtrusive useful foundation upon which the completed 
structure has to be erected, or the skeleton giving stability and solidity to 
its walls or floors, it may very pertinently be asked. What justification is 
there here for '* finish " ? There is nothing to delight the eye, for nothing is 
ever seen once it gets into position. No one can quarrel with its appearance 
or take exception to its outlines, yet in some structures many thousands of 
pounds are buried in finish, and money has been freely spent which never will 
and never can benefit anyone. Of what use is planing, chipping, filing, and 
dressing in such work ; what interest will it pay and how much longer will 
it make the structure last ? Some time ago our best-known railway company 
was very pushed for some warehouse work — the room and accommodation was 
badly needed, and orders were issued to push the work through without 
delay. There were some 2000 tons of heavy box girders in the basement — 
each with five and six ply of flange plates. They were plain, straightforward 
work, and could be turned out at a great rate, the only hindrance being the 
vast amoimt of planing to be done. All girders were specified to have flange 
edges planed and to be neatly dressed all over. The planing machines 
became congested, and, after some argument, the engineer was induced to 
dispense with planing and dressing, the work to be otherwise of exactly the 
same standard. The immediate consequence was that heavy deliveries were 
possible, and the huge warehouse was erected in record time. The manu- 
facturers agreed not to charge by the actual weight put in, but on calculated 
weights to the finished drawing dimensions. Of course, many tons more of 
material were put in than were ever paid for under this arrangement ; but the 
compact suited both parties, since the one got what it wanted — quick delivery, 
and the other got a huge turnover, but with a diminished scrap-heap. The 
girders were out of sight when erected — they have never seen daylight since. 
Is there anyone bold enough to say that they are a pin the worse for not 
being carried out according to the original specification? On work of this 
class much lower prices can be secured by dispensing with finish of this 
nature. So long as the job is thoroughly sound work its appearance matters 
nothing, and it is real folly to ask more than this. Makers will always be 
glad to quote lower prices and to only charge on calculated weights ; since, 
though they lose the scrap, yet the planing time is saved, and money can be 
thus turned over very much quicker. All boxed or covered-in work of every 
description can be treated in this way. There is no need to do anything but 
shear the edges of plates, gussets, brackets, and angles ; straight lines should 
be everywhere, and the only thing to be insisted upon is good, in the sense 
of honest, workmanship. 
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There is, however, much work which, though in view, is akin to that 
which is covered up, in that it is too far away to be distinctly seen — it is only 
the broad outlines w^hich meet the sight, the details being obscured by the 
distance. High roofs (either in public halls or over station platforms), 
railway over-bridges or viaducts, aqueducts, and bridge work for new and only 
recently explored territories may be mentioned as typical instances. Often 
in such work the most careful filing and dressing has been tucked away and 
no one is a penny the wiser — but the shareholders are so many pounds 
poorer. If the provision of this minute fitter's work helped towards the 
stability or life of the structure, then there would be good reason for its 
inclusion. But it does no such thing ; it does not help in the slightest in any 
useful direction ; it is just so much waste, since its presence can be neither 
seen nor felt. True, the designer knows that he spent pounds on planing 
and dressing and tinkering, and that it is a **good job,'' as commonly 
understood, and one which "will not disgrace him," but it is more than 
probable that he is the only satisfied party in the whole transaction. 

Now, there are sheared surfaces and sheared surfaces ; there is good work 
and bad and slovenly work. It must not be imagined that in advocating the 
least expensive work shoddy work is meant. Nothing is further from the 
point. It is possible — commercially possible — to shear edges in a very fairly 
straight line, one free from kinks and insets of the blades, and one with a 
perfectly cleanly cut edge throughout. It is this type of shearing which is 
meant. The usual margin given by the manufacturer to the mills for plates 
is ^in. all round. Thus if a flange plate should plane nett at 30 ft 
long by 16 in. wide, it is ordered as 30 ft. 0\ in. long by 16^ in. wide. If 
the mills send the material in weighing more than 2^ per cent, than it should 
do, calculated to the lastruamed dimensions, whether by exceeding the 
specified thickness or breadth or length, they lose the extra weight sent, this 
being the only margin allowed. Material sent in under size is returned and 
not paid for. This evidences how closely mill shearing can work, and it is a 
fact that in a flange of six to eight ply of plates put together in a good yard, 
it is impossible to say whether planing has been done or not at twenty feet 
and less away. The matter is different when foreign plates are used. These 
vary in widths sometimes as much as three inches, and it is impossible to 
use chem without reshearing or a large amount of planing. 

It might be objected that sheared edges would be difiicult to paint and so 
preserved against oxidisation. If the shearing was ragged this would be so ; 
but just as scabbed plates would not be allowed, neither would ragged shearing. 
In practice it is not found that well-sheared edges are difiicult to properly 
protect. They take a little longer to paint, it is true, but they have no other 
drawback. Neither do they need repainting more often than the rest of the 
structure. So far as maintenance goes they are equally as long-lived as 
the neatest of planed edges. For all practical and theoretical reasons 
"fine finish" is not an essential either to honesty of manufacture or service 
when in use. 
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Taking, next, work which is essentially utilitarian and yet in full view of 
the passer-by, such as road-bridges, foot-bridges, columns and low roofwork for 
stations, piers, landing-stages and the like, the question as to the degree of 
finish advisable broadens somewhat. According to our insular notions, nothing 
should be looked upon unless it has an engine finish. This is not commerce, 
however, and the day is not far distant when our bridge designers will have to 
recognise, in common with the makers of agricultural implements, that just 
as well-cast toothed wheels are good enough for a mowing machine, so rolled 
sections and machine-made rivets are good enough for ordinary structural re- 
quirements. Hard facts and the stress of competition have generally obtained 
the whip-hand in the past — they are good taskmasters. 

However, to meet the prejudice of the day, let us consider the essentials 
for this class of work. The first is most certainly that calling the work into 
being — the needs of trade. Money is to be ventured and money must earn 
dividends regularly ; therefore capital must be conserved and no waste take 
place. The mere structural requirements of strength are to be first complied 
with, and then the disposition and selection of the metal so arranged as to give 
the maximiun degree of required finish at the minimum of extra cost. Take 
the case of railway station roofing supported on stanchions. The shareholders 
will be content with bare necessaries; the passengers will be attracted by 
appearance — to an extent. Just how ornate the character of the work is to 
be the directors must decide. Let it be a busy place in an important centre, 
then, according to present standards, the designer will be justified in asking 
for all edges to be planed, all frazes neatly removed, rivet-heads properly 
dressed, clean work throughout, etc. All work in view, at any rate, must be 
up to the accepted standards of good (apparently) workmanship. There must 
be no protruding edges of stiffeners, and gussets, joints, and butts of every 
description must be perfect and regular. It is, however, incumbent to see 
that the fi/rm in which the work is made is of the cheapest, so that the 
requirements just enumerated may not be too heavily drawn upon. Lattice- 
work stanchions will cost more than solid ones. Roof girders with curved 
booms will be more expensive than with straight ones. Curved brackets, 
connecting plates, and stiffeners cannot .be put up for the cost of straight 
ones. Flats do not require planing, flat bar-ties are cheaper than round ones, 
riveted principals cost less than bolted ones, angles are the cheapest sectional 
material which can be bought, tees the dearest, hand-riveting should be 
avoided, awkward sections for riveting should not be used, and all the means 
at command which will tend to reduce costs, save that of sacrificing finish, 
should be employed. Although it should be attractive, a railway station is 
not a hotel, and ornamentation of structural work will not earn dividends. 
The appearance of York Station is admittedly very fine, and it contains some 
good specimens of what cast-iron is capable of ; it is a thorough credit to its 
designers and builders in every sense, and is often pointed to as the model of 
what a good station should be. But is it strictly so ? If it had cost ^50,000 
less, would it have earned less money or been of less service to the railway 
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company ? The whole of its present proportions could have been kept, and 

yet it might have been so put up as to have saved 
.£2500 annually in interest for shareholders. It is 
of no use nowadays expecting the public to patronise 
bam-like places or to condone glaring architectural 
faults; that is well known. But there is all the 
difference in the world between providing good, 
clean, airy, light accommodation in keeping with 

Hthe canons of taste, unobtrusive in appearance, but 
giving a sense of space and cleanliness, and in 
overlaying all this with florid ornamentation and 
specimens of work to the glory of the designer and 
builder. The latter is apt to have so much style 
about it, and to have so many comers and ex- 
crescences that it is well-nigh impossible to keep it 
clean; and financial considerations prevent a coat 
of paint too often. The former is plain but dignified, 
is clean and will keep clean, and has not so much 
about it but that requisite painting can be done at 
the proper intervals. Plenty of light, plenty of 
space, and plenty of paint are what the modem 
railway station requires. 

There is one form of work which is particularly 
objectionable to the maker — that of making solid 
web girders and then piercing the web into fancy 
patterns. Fig. 30 will illustrate the point. There 
is nothing good which can be said of this type. It 
is neither pretty, ornamental, nor useful. Add to 
this that it increases the cost enormously, and a 
little of its puerilities will be imderstood. If the 
holes are too large to be punched at one operation, 
it means nipple-punching round the edges and then 
hand- dressing with chisel and file. According to the 
weight of the work it will bring up the cost from 
two to five or six pounds per ton in itself. A 
desire to lighten effects is probably the motive for 
it use — it admirably succeeds in lightening pockets. 

Another practice which may be instanced here is 

that of placing rosettes or stars at the junction of 

bracings or girder diagonals, or distributing them 

wholesale wherever there seems a clear spot. Such 

I I devices are not worthy of engineering, and they 

are but mentioned to be condemned. Fortunately, 
both these and the piercing mania are apparently dying out. 

The keynote, then, to success with work which is commercial and well in 
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sight is " keep down the costs by attention to the form and design of the 
work." A requisite degree of finish is considered necessary, but it should be 
of the type outlined at the commencement of this chapter — a reasonable 
degree, suited to the facilities of the manufacturer, and that can be effected 
without ruinous outlay or even any very great augmentation of costs. 

Now we come to feature work, or those designs which in themselves challenge 
the attention, and are obviously meant to invite criticism or praise because of 
their form or beauty. Great public works or monuments, exposed steelwork 
in sumptuous buildings, memorial bridges, or indeed any work in which the 
designer has been given a free hand to indulge his fancies, and where money 
is but of secondary accoimt. It is in work of this nature that the stickler 
for finish should find a congenial vocation. By all means file and chip and 
polish and make a mirror surface if that is part of the design. Take no 
account of the wastefulness of curved lines or round rods, or of the com- 
parative costs of plates and channels and angles; never mind about the 
quarrels of punching and drilling, and be altogether superior to questions of 
rivet and stiffener economy. Rim the chance for all it is worth, and indulge 
in every whim which can be conceived. If money be of no account, then raise 
such a monument as shall bear witness to the designer's merits so long as 
one piece shall hang to another. 

There is one thing, however, which will probably detract, after all, from the 
pleasure such work gives — ^mild steel is not inherently beautiful, and its 
rolled shapes are bound to vex an artistic soul. Most probably in the end 
it wiU be found that most, if not all, of it in the design is covered up and 
hidden from view in favour of a more artistic material. How are the mighty 
fallen ! the strength-giving ribs, the foundation of the fabric — all alike are 
banished from sight, and possibly squeezed to allow even more to be devoted 
to outside embellishment. 

It would be infinitely better to recognise that there is no beauty in the 
material itself. It is not like cast-iron, it cannot be moulded into any form ; it 
is not like wrought-iron, it does not take kindly to much tinkering. It is just 
itself, a personification of strength, but lacking in every grace. It has a dignity 
of its own, a consciousness of power ; but of prettiness, nothing. Beauty of 
outline it may have imparted to it, but only at the surrender of its virtue — 
strength ; beauty of detail, it is impossible to endow it with. It is essentially 
a commercial product, and it cannot be purged of the taint of its origin ; it was 
made for everyday use and it is not practicable to exalt it to a superior station. 

Severity of outline accords with its dignity, because it follows natural laws. 
Outside of the straight line and the arch it is out of place and not in keeping 
with itself. It is the medium of usefulness and service, and not of ornament. 
So soon as the engineer and designer sees this clearly, so soon will he have done 
with attempts at the impossible either in design or workmanship. It is too noble 
a metal for the debased uses to which it is so frequently put, and its nobility lies 
in service for which it is pre-eminently and entirely adapted. It is absolutely 
utilitarian to the last molecule, and nothing will ever render it anything else. 



CHAPTER IX. 

INSPECTION — I. 

It is not everybodj who can make an inspector. Most men think thej can 
do it well — until they try ; then a few are honest enough to admit they are 
not cut out for it ; others burke the question and try something else. The 
very few stick to it mainly because they cannot get anything else to do. It 
is not one man in a thousand to whom the work is congenial and who adopts 
it because he likes it and is successful. 

The position of an inspector of work and materials is one of the most 
equivocal ones it is possible to find. He must either be of brass, inflexible 
and unswerving, or of that calm judicial temperament which, while able to 
take a comprehensive and unprejudiced view, is capable of enforcing its 
deductions without regard to anything beyond its own conclusions. The man 
who hesitates, the nervous, highly sensitive, or impulsive man, no matter how 
highly principled and desirous of doing the right he may be, will never make 
a good inspector. Just as the lazy, happy-go-lucky, or unprincipled man is 
not fit to represent his employer's interests, neither is the man who is timid 
and retiring, however capable he may be. An inspector has to meet a great 
variety of men, most of them experts in their trade, for the purpose of 
judging their work ; and there is much latent hostility to criticism in all 
human nature. It needs an even temperament to get on with men who 
plainly regard one as a necessary ^nuisance, and often untold patience has to 
be exercised. There is no middle course : either no rebuffs of whatever 
nature must take effect, or the disposition must be so well balanced that 
suspicion and opposition are at once disarmed. Of the men doing inspection 
to-day, the vast majority are of the first category ; it is the very few only who 
can be classed in the second. 

It should be at once said, and said plainly, that the inspector must have 
served his time in the shops. The office-bred man never yet made an efficient 
inspector ; he is too heavily handicapped by that which he does not know, 
and which is only to be learnt as a man in the shops — the freemasonry of 
labour. He does not know what should and what should not be looked at ; 
he has not the workman's view, the workman's standpoint, but is continually 
treading where he should not, and overlooking or passing by that which is 
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yital. Books never jet taught handicraft ; they may guide it and direct it, 
or suggest and point out, but they cannot make the mechanic's hand, or 
endow it with its intuitive skill. Mere reading, mere study, however 
thoroughly entered upon and pursued, cannot make up for the loss of practice ; 
neither can years of office work impart as much as one month of the shops. 
It is only intimate personal acquaintance with the methods of work which can 
give authority to expressed wishes or opinions. The amateur is always known 
in the shops. He cannot hide his obvious rawness. He has an air of 
unfamiliarity which he cannot shake off, however hard he may try — ^his very 
walk will betray him. 

The whole effect of this upon the journeyman is not hard to forecast. 
Every word uttered by the inspector is heard with suspicion ; his blame is 
discounted, whilst any praise is received superciliously. What he has to say 
carries no authority so far as his opinions go, and is only listened to because of 
the power behind it. No workman takes kindly to blame for his work even 
when expressed by his acknowledged master, whilst an amateur's criticism 
only provokes his scorn. The timid, uncertain man can be badgered or 
talked into anything ; he will give way in the end through sheer weariness. 
The man whom nothing can hurt, who has no feelings to be wounded or 
susceptibilities to be trodden on, can pursue his own path despite everything. 
True, his vrays are as often wrong as right, but so long as he has faith in 
himself he will get what he thinks he wants, either in work or in kind. No 
man will be so deceived or so flattered ; and he will pass more bad work than 
any other type, for the workman or foreman will strive to take him in — they 
thus get *'some of their own back," to use their own phrase. 

To be successful in inspection it is imperative that a man know his 
business thoroughly. He must have the journeyman's knowledge with the 
master's power of putting himself outside the work and judging it with a 
complete underatanding of all the facts, tempered by a very certain notion of 
the standard which can and must be attained. A man may have the faculty 
of observation developed very highly, and if he has once seen a thing never 
forget it; but unless he knows work from the toiler's view, he cannot be 
capable of forming just opinions on the facts before him ; he can but compare 
the present with the past, and as no present is exactly like any past, he is at 
a loss to know how to deal with the difference. An office-bred man may act 
as an inspector for years, but he will never, imless he actually comes to the 
bench or the floor, be able to hold a candle to the man who knows work 
intuitively. He may be boldly sure of himself and his own judgments, or 
uncertain because of his consciousness of shortcomings ; in either case he will 
not get the work his employer desires ; he does not know how. 

Neither is the wholly practical man always a success in this capacity. 
He is bound to be better than the purely theoretical man, but often his 
education has not fitted him to meet on an equality men reared in more 
prosperous circumstances. It needs a very level head indeed not to be turned 
with the flattering attentions paid when the manufacturer or manager thinks 
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he knows his man. If either adulation or contempt is likely to effect the 
desired purpose, the inspector will not lack for either. Not only this, but the 
purely practical man can only see with the works' eyes and the workman's 
imagination, and must fail to take the broader view necessary to the buyer. 
The man who makes anything lives in altogether a different world with regard 
to his work than does the man who buys his wares. £ach can only see his 
own end of the matter, and fails altogether to appreciate the other's motives. 
The inspector, in order to do justice to both, must take an equal appreciation 
of the standpoints of both, or his decisions are bound to be unsatisfactory to 
all, besides being without the elements of common fairness. A successful 
inspector must have the minutiae of the works at his finger-ends and the 
wisdom of the world in his head. His thorough integiity must be without 
question. 

The essentials of inspectorship are not generally understood or appreciated 
by those responsible for its employment. It certainly seems a very simple 
thing to send a man to look at a girder, a column, or a bridge, or to post him 
for a time to watch their manufacture. On the face of it, it is easy work, and 
why should the best man that can be found be paid a high rate for it ? It is 
much cheaper to send a low-money man to idle his time away ! So it appears 
until we get below the surface of things. If it were not for the general high 
standard of honour amongst mawufadurers in this country^ little of the work 
now doing duty would he worth more tJian scrap price. So far as the effective 
policing of work is concerned, the average past and present inspectorship is 
a farce. Men there are to be found who are conscientiously and uncom- 
plainingly doing their duty and using their great gifts and knowledge at a 
woefully insufficient salary ; others, and the majority, are honestly tiying to 
do what seems to them right, yet lack the necessary knowledge to ensure the 
ends sought ; whilst a few are rogues pure and simple, fattening on both sides, 
and passing and certifying anything so long as it is made worth their while. 
If a maker or a foreman really wishes and tries to get dishonest work passed, 
even the most acute of inspectors will hardly detect his tricks ; how, then, shall 
a man who does not know the secret of those tricks be able to do so ? The 
commonest gloss and make-up will serve to deceive the inexperienced, but the 
devices of a clever workman interested in passing off some little fault need 
a workman's care to detect. If manufacturers were so minded, it is not 
too much to say that bad work could be passed off wholesale on customers 
without any attempt at corruption of officials specially detailed to detect 
the same. 

A man who has laboured to make himself as thoroughly conversant with 
work as has been here outlined cannot be got for two to four pounds a week, 
unless he is the victim of circumstances. Neither should it be expected that 
he could. The position is one of great responsibility — if it is worth anything 
at all. As the size and complexity of a job grows, so naturally does the 
responsibility, and yet it is quite a common thing for a man with three 
poimds a week to be in charge of work costing his employer tens of thousands 
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of pounds ! If the manufacturer can be trusted, why should even that small 
amount be unnecessarily spent] Is it for the sake of spending money or 
what] If he cannot be trusted, and it is an essential to have someone 
in residence, must not that someone be entirely capable of his work, or else is 
he not worse than useless, since his presence inspires a confidence which is 
continually being betrayed ? If bad work is feared, and it is to be presumed 
this is the case, or inspectorship would be unknown, the man for the work 
must be as well informed thereon in every way as the acting manager who is 
doing the work, and who is in the receipt of a salary ordinarily from four to 
ten times as large as his. It is not the amount of hard work as measured by 
the sweat of the brow which an inspector performs that should be the measure 
of his remuneration, but the responsibility he has and the knowledge he must 
have gleaned in order to enable him to use his powers for his employer's 
benefit. Until the status of this calling is considerably raised and salaries 
radically altered, the best class of men will never willingly enter it. 

It might very well be objected that this is a plea for spending more money 
on work. It is nothing of the sort. It is a plea for common sense. If the 
general level of inspectorship was higher, manufacturers could quote lower 
prices. At the present time a considerable factor in influencing prices is the 
personality of the engineer and the probable inspector. It is no unusual thing 
to hear in the estimating department the remark that the engineer of a cer- 
tain job is so and so — " He's all right ; but is the inspector, so you'll know 

what to expect " ; and prices are adjusted accordingly. It does not take long 
to size up each man's character, and the probable expense to the firm with 
any man can be very nearly set down. The more ignorant and incapable or 
otherwise troublesome man he may be, the more must they cover themselves 
to protect against his known failings. Few makers desire to turn out bad 
work ; not many men are so constituted that they can take pleasure in this, 
and for this reason a good man is welcome. He will not make unnecessary 
trouble ; what he has to say will be merited, and there will be nothing to fear 
from ignorant judgments. It is known he will be fair. Such a man is worth 
doing work for, and prices can be safely brought in line. 

Whatever his attainments, the first maxim of every inspector must be to 
carry out the specification. On the drafting of this must be based his own 
conduct. When a maker has tendered his prices on certain information 
supplied him, it is nothing but fair to both parties that known conditions 
should be properly carried out. Let there be no hesitation on this score. 
Whilst the manufacturer has his rights, yet these cannot in any way traverse 
specific undertakings, such as he enters into when he takes the work. Young 
officials often feel reluctant to insist on conditions which, though set down, 
hardly seem equitable. This is not their lookout, nor has it anything to do 
with them. If the works and the buyer care to mutually enter into an agree- 
ment, the buyer's agent is there to see that the works properly carry out their 
assigned duties. But with all this comes the second maxim of inspectorship, 
"to carry out duties as agreeably as possible to the maker." The proper 
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course for every man confronted with apparently abnormal conditions is to 
stick to his specification or instructions until further orders arrive, but at the 
same time immediately acquaint his principals with the pros and cons of the 
matter, stating his own opinion and, at the same time, attitude, and asking that 
if anything is to be modified he may be advised. On matters upon which he 
has discretionary powers, he should exercise his judgment immediately and not 
bother his principals unnecessarily. Great firmness and tact are essentials in 
such situations. Blustering assertions are not worth the breath they cost. 
There is always a "right" about every matter. There is no other course 
honourably open but to choose it. 

There is a vast difference between the man who does his duty quietly and 
he who does it with a trumpet. The red-faced, loud-voiced assertive man, 
however upright, can never be the success the quieter self-respecting man 
will be ; nor will his full-toned utterances excite half the respect the more quiet 
delivery will inspire. Most men who are at the head of any establishment, 
whether as owners or managers, are there because of ability and fitness. They 
hold their- position by means of their innate worthiness and their confidence 
in themselves. Such men are not to be frightened, or even impressed, by 
arrogance pf any type, whether justified in part by acquirements or not. 
Attainments they can and do respect ; but they respect them the more they 
are accompanied by the knowledge that other men have brains. It is but 
right that an inspector should show every courtesy, even as he expects it, and 
he must in turn respect those with whom he is dealing. His duties are to get 
the work made as well as his instructions indicate, and to see that no action 
or word of his either hinders the execution thereof or causes attempted fraud. 
He must therefore make himself as agreeable as possible to all parties. 

Given that the drawings and specification have been drafted, estimates 
called for, and a tender accepted, the first of the inspector's duties will be to 
proceed to the mills to inspect and test the materials. The manufacturer will 
communicate with him, and inform him at what mills the steel is to be rolled, 
and if he so requests, furnish him with a copy of the order, giving the sizes 
and lengths of all materials. As the time of rolling depends on the state of 
the mill order-book, the rollers will inform him when they will be ready for 
him; or if his specification obliges him to see the actual rolling, the days 
when his attendance will be necessary. In some cases, this is done through 
the buyers — the girder makers. 

It is not necessary that the rolling should be seen unless the work is very 
large or of a special character. The bars, etc., to the order will be collected, 
and when there are sufficient to warrant it the inspector is sent for. Armed 
with his private stamp, he selects lengths from which the test-pieces can be 
conveniently cut, and either stamps thera himself or sees a man do so. The 
test-lengths are then prepared, i.e., cut to size, and shaped somewhat as fig. 1, 
p. 23, and he is told at what time they will be ready for him. At the appointed 
hour he attends the testing shop and identifies his own pieces by his mark, sees 
them duly measured up and prepared, and the attendants place them in the 
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machine and break them, himself reading off the record. There will be no diffi* 
culty in this, the actual load put upon the teat-piece, irrespective of its size or 
area, always being given. The attendants will then measure off the elongation as 
found by the actual stretch between the two marks mentioned on p. 23, and 
the contraction in area at the point of fracture. The inspector will closely 
follow or personally check this, and the figures obtained must be reduced to 
tons per square inch and percentages of elongation and contraction. The 
test certificates will be filled in as each piece is broken, until the whole are 
done, when the inspector is able to sign the sheets and forward them to his 
principals. It is seldom, indeed, that a test-piece fails to come up to standard ; 
should one do so, and the rest of the same heat or cast be satisfactory, there 
will generally be some evident reason. Should suspicion be felt, or more than 
one piece behave in the same manner, a fresh batch of pieces should be 
selected and the results again carefully noted. Should they confirm the first 
suspicions, then the whole of the material from the heat to which they belong 
should be rejected ; but should they come out all right, it may be taken there 
was some error in the first tests made. The importance of identifying the 
material from each heat is thus evidenced ; as if there was no such means of 
selection, either every separate bar from the bulk would have to be tested 
or the whole condemned. By means of his list of materials ordered, the 
inspector will be able to see that all the steel required is duly rolled, and that 
he has had proper representative tests from same. Material is not usually 
allowed to leave the mills until the inspector has approved of it; as when 
once despatched, their responsibility in the matter ends. They will not 
recognise further tests, or entertain any questions raised afterwards. The 
inspector must therefore personally see each bar or plate to the order, and 
carefully examine it for flaws, laminations, blisters, and other defects, stamping 
each with his private mark for after-identification, if he so desires. 

The work at the mills is more the proving of facts than the exercising of 
discretion and judgment, and in that sense is more mechanical than what 
follows at the girder yard. The more acquainted a man is with his work, and 
the more used to it, the better and more certainly will he perform it, whilst 
his evident knowledge of what he is doing will stand him in good stead with 
the testing staff; still the work, unless in a foreign country and for an order 
of magnitude rendering it necessary that the whole manufacture should be 
watched throughout, cannot be justly classed as being of that high order 
alluded to previously. It should, however, if possible, be performed by the 
same man to whom the afteivduties are entrusted, so that the advantage of 
knowing the whole business throughout should be his. 

In previous chapters different questions as to manufacture and methods 
have been fully gone into, and there is no need to go over the same ground 
here ; whatever is not therefore fully explained in this chapter with regard to 
inspection in the yard will be found elsewhere. 

If the job be a small one with a not very onerous specification, it will now 
suffice if the inspector pays a visit to the girder yard and sees that they have 
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the identical material he has passed. At the same time he should have an 
eye as to the facilities for work, and if a thoroughly practical man he will be 
able to judge pretty correctly the style and methods of manufacture in vogue. 
Presuming he is satisfied as to things, he need not again attend until the 
work is well under way, when, on hearing from the firm, he should proceed 
to verify the attention paid to specification requirements. Questions as to 
drilling or punching, planing, fitting, and other items can be checked, and he 
can assure himself as to the genuineness of the work. Another visit must be 
paid when the completed work is ready, and he must now go carefully over 
everything, preferably personally checking all dimensions and sizes, seeing 
that the right materials have been used, that the workmanship is equal to 
requirements, and that it is in every way what his employer is requiring. 

Should the work be rather more important, a weekly or fortnightly visit 
during its progress may be advisable, when all questions cropping up can be 
dealt with and the gradual building up of the girders or parts properly and 
intelligently followed. During such visits hidden work, or parts which cannot 
be got at when completion is arrived at, should be examined and passed ; 
and should there be any particular process or stage which it would be 
desirable for the inspector to personally watch, such can be arranged to take 
place at any prearranged visit or time. 

Work of the first magnitude will require the inspector to be at the yard 
every day. There will be much work in progress at the same time and at 
very different stages, and he will need a good memory, a receptive mind, and 
an elasticity of disposition to accommodate himself to the demands upon his 
time and attention. Naturally the precise character of his work, or rather 
its onerousness, will depend largely on the specification. If it is directed 
that certain things be only done in his presence, and if he also needs to obtain 
ocular proof of the methods and workmanship at every stage, his hands will 
be very full, and he will need to be better than the average to avoid falling 
foul of some one or other of the different foremen engaged. This latter is a 
calamity he must always study to avoid ; an injured foreman can give an 
inspector double work and trouble, and promote a feeling of uneasiness as to 
all his work which will be far from pleasant. 

Without interfering with the various routine methods of an establishment, 
e.^., whether wood templating is used or the older sheet-iron method, etc., the 
inspector is entitled to assure himself that the workmanship at every stage is 
of that degree of accuracy deemed essential to the final satisfactory assembling 
of the structure. For instance, no obstacle will be put in his way if he 
wishes to check the accuracy of the templates when made, or the truth of the 
planed surface of an expansion bearing. A good man will not go about with 
his hands in his coat-pockets, but will be alive and actively ascertaining for 
himself. The manufacturer will generally accord an inspector as much help 
and as many hands as he wants within reason — some foremen will be only 
too glad to have their own men manipulate gauges and instruments to save the 
inspector from bending his back. Help of this character is not desirable — the 
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man who thinks of his back and his dignity before his work is best out of 
his berth. At the same time, oontinual interference or the exercise of his 
powers more often than is necessary or advisable will be most certainly 
resented, and he should refrain from doing or seemg anything from mere 
curiosity or the wish to display his knowledge or authority. What to do 
and when to do and how to do it, also what not to do, need much tact and 
knowledge ; and herein will lie most of the proof of an inspector's capacity 
and fitness for his work. 

Assume, for the sake of illustration, that the work in hand is a large 
swing-bridge foi* heavy traffic, spanning two openings of about 120 ft., and 
having an overall length of about 320 ft., to be turned hydraulically. A 
thoroughly good man in every sense will have to be put in charge of this — if 
he is to be of any use — and he will have to give his whole time to it ; at all 
events, from the period when assembling commences. There will be here 
girder work, cast-steel work, cast-iron work, forgings of all descriptions, bronze 
and steel gears, shafting, and much fitting and turning, etc. A mere know- 
ledge of constructional steelwork will hardly suffice. The hydraulic machinery 
may also be included — as some yards in this country are capable of doing 
the whole — or again, it may be supplied by hydraulic specialists. 

A good man will now have work after his own heart. He will have to be 
master of all trades, able to follow every operation, and personally familiar 
with the methods used. His first business will be to test the steel at the 
mills as already detailed, and, this through, to watch the setting out. He 
should not interfere here unless it is obvious that mistakes are being made 
and in order to assure himself as to sizes and dimensions, etc. ; a foreman 
who has made swing-bridges all his life will not be grateful for suggestions 
as a rule. Let him go a longer way round if he wishes — probably he knows 
his men and tools better than a stranger could, anyway no good will be done 
by interference. At the same time, should it be seen that mistakes are 
happening, a timely word by the inspector will do good. Of course, he has 
no need to say anything ; he can wait until the matter is put before him and 
then condemn it, but by doing so he is not serving his own employer — for 
delays are never appreciated — and he is also making enemies in the works 
for which he will pay at some time or other. It will be impossible to hide 
from these men that he did not know what was coming forward. It is simply 
a case of doing right on the inspector's part. 

He will now have to test the cast-iron bars and, if able, watch the 
casting of the metal. Ho should always see his bars run, so that he may be 
sure they are of the same metal as the castings. His private stamp should 
be impressed in the mould, so that he can identify them when they are ready 
for testing. It is a good plan to see the moulds before the castings are run, 
and to look at the whole disposition of the tackle, especially if any large 
weights are involved. To a practical moulder all these things enable him to 
forecast events, and he is better able to inspect the castings when made, as 
he will know in what direction to look for trouble through any faults he may 
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have observed. When testing his bars, let him be particular as to the total 
weights put on, and also let him read the deflection gauge himself. Due note 
should be taken of all data gained, and every fracture should be seen. If a 
bar breaks under the test-load, the fracture maj possibly show a flaw of some 
nature; should the others break up to standard no notice need be taken. 
If, however, the bars as a whole do not come up to test, and there is no 
explanation of same except bad metal, the inspector has no option but to 
condemn the castings represented. Test-bars must be run whenever any 
pieces belonging to the bridge are being cast. 

After fettling, and always before painting or oiling, the inspector must 
carefully go over the castings, ringing them well with the hammer to prove 
soundness. The large pieces must be carefully checked for winding and 
size. It will save much subsequent trouble if this is done now, as if they 
once get in the shop and have had labour on them, and some parts then 
fail to hold up, it requires much resolution to reject them. Many foremen 
will start machining even though their setting-out has shown there will be 
one or two tight places, trusting to being able to persuade the inspector to 
take them. It often happens in castings of this nature that loose flanges on 
patterns have got rammed in or out of truth, and in order to make the 
casting hold up to finished sizes, one flange haa got to be only just scraped, 
whilst the opposite one will want both planing allowances taken ofi^, thus 
reducing its metal below that specified. It is therefore economy of both time 
and temper either to personally try the castings over, or arrange to see the 
setting-out before tooling commences. 

One of the chief points to look to in castings is that there are correct 
dimensions everywhere; thicknesses of metals should always be tried. 
Wherever there has been a core larger than a bolt-hole it should be ascer- 
tained whether the metal is properly distributed or not, as cores are so apt 
to rise or otherwise get misplaced. If there exists no other way of finding 
this out, small ^in. holes should be drilled in sufficient places to prove one 
way or the other. If a column or hollow strut is being examined three 
holes will suffice, one in the centre of the shaft and one at either end. By 
taking the outer diameter and using a piece of wire pushed through the hole 
until it reaches the opposite side, the thickness of the one wall is readily 
determined. If the end of the wire is turned at right angles and pushed 
through the hole until the turned end can be caught on the inside and 
a measurement taken, this wall also is known. A special kind of caliper 
is made for testing hollow castings, and for much work is a great convenience, 
as it dispenses with the necessity for drillings. It is illustrated in fig. 31, 
and it will be seen that it is only necessary to read ofl* the thicknesses on the 
scale. Where there are very wide flanges it cannot, of course, be employed, 
but for many things it has great advantages. 

The skin is always to be looked to. For castings in a prominent place 
this must be specially good, and all comers must be sharp and all mouldings 
true and free from faults. The texture of the skin tells much to the practical 
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man, but its chief message lies in the evidence it affords as to the state of the 
metal when the casting was run. If from very hot metal, it will be very 
slightly rough, due to the blacking or plumbago being eaten away, but of a 
bluish tinge. If of cold metal, it will be quite smooth, perhaps shiny and 
of a good grey colour. The precise shade and appearance will differ 
according to the thickness of the part and to the mixture used, but these 
are broadly the distinctive signs to be noticed. The error is nearly always 
on the " cold " side. Moulders are notoriously afraid of hot metal. It runs 
so much faster than when colder, and gases are generated so quickly, that the 
mould is much more severely tried. So the ladles are kept standing until 
the metal reaches that heat below which they dare not run it, and then the 
mould is poured. Frequently they wait too long, and then the iron does not 
reach the far comers, or cold laps are the result. More wasters are made 
from this cause than from all others combined. It is evident that thick 
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castings can be run with safety at a much lower heat than thin ones, and it 
needs very nice judgment indeed to determine the precise heat for any 
particular thickness or casting. 

According to the state of the skin, then, different likely faults are sought 
for. If cold run, cold laps are expected ; perhaps a riser has not lifted and so 
a lot of dirt may be on the top side, or a far-away flange has a comer or two 
short. If hot run, there may be a big " flash '' at the joints ; the boxes may 
have started a little, making a wide, unsightly joint ; the runners may have 
drawn a little, or there may be a " scab " or two to be seen. Few inspectors 
understand the real significance of *' scab '' ; to them it is an unsightly 
excrescence, which, if cut away, will always show where it has been, and 
the question which troubles them is whether they ought to allow it to be 
cut away or be condemned for the ugliness of it. The matter is really much 
more serious. A scab is caused by a fall of sand in the mould, which may 
be due to many causes, and the scab itself is merely the iron occupying 
the vacant space thus caused. Now, if sand has fallen it must have gone 
somewhere, and the problem is, is it in some part of the casting or has it 
been rushed through the riser ? A very careful search must be made for it^ 
the experienced man knowing the most likely places for it to lodge in any 
g^ven casting. If good scrutiny and tapping with a sharp-pointed hammer 
fail to locate in, it may be in the riser ; but all the vital parts of the casting 
should be as thoroughly examined as possible. A scab from the core is the 
most difficult thing to deal with, in the sense that it is so seldom that the 
cored part can be really got at to see whether it is clear from them. A 
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point should always be made of looking at it, if possible, and, if not, then 
all the upper surfaces in the top part must be thoroughly searched to see 
whether there is any trace of one. Spongy places are almost always due to 
a fall in the mould, and should be thoroughly explored with the hammer to 
ascertain their extent. If in a vital part they are beyond remedy ; if out of 
the way and not large enough to matter they may be stopped ; it is best to 
be very careful with regard to them, because they have no business there, 
and the inspector is under no obligation to pass them ; at the same time 
they are necessary evils of moulding, and it does not evidence much common 
sense to condemn castings for faults so small that they can never possibly 
matter. If any attempt at tinkering or stopping anything, whether sponge, 
air<pockets, or cold laps, haa been made, that particular casting should be 
subjected to the most severe examination ; indeed, some men go so far as 
to refuse to even entertain its acceptance, and if the practice has been 
resorted to against their orders they are quite justified in so doing. Often 
the management knows nothing of such attempts ; no moulder cares to make 
wasters, and they sometimes visit the fettling bank and try to make good 
anything they may notice. If a flange is short-run, or there be some other 
similar defect, the moulder will probably wish to " bum '' a piece on. This 
is done by burying the surrounding parts in sand and only leaving exposed 
the portion it is desired to alter. A dry-sand mould of the missing portion 
is made and placed in position, and a runner and outlet so formed that 
metal can be poured in and run over the exposed portion of the casting until 
this piece has attained melting-point, when the outlet is stopped and the new 
mould allowed to fill. If well done the job is a good one and may be relied 
on ; but since so much depends on judgment, it not infrequently happens that 
the time is waated. The metal which is run off is led into ^^pigs" and 
remelted, so that there is not much waste. 

Joints should always be particularly looked to. Occasionally the top part 
gets twisted on the bottom part (the moulding-boxes), and bad and uneven 
joints result. If much chipping is required to straighten matters, things 
look suspicious and special notice should be taken. Runners and risers 
must not be broken into the casting ; this is due to the moulder's carelessness 
in not forming them properly. They should always be cut off bright and 
sound and be thoroughly solid ; if dirty, or showing signs of being " drawn," 
suspicion aa to the soundness of the casting is created. Swellings and lumps 
should not be present anywhere; they denote uneven ramming by the 
moulder, and are caused by the sand in the mould not being of the same 
degree of density everywhere. Rough pitted surfaces are caused by the use 
of poor facing sand or inferior blacking or plumbago. Deep flanges are 
often ragged and irregular through the patterns giving poor "draws" and 
mending having to take place at awkward depths. Loose sand may also get 
overlooked in such places, and occasionally even tools have been forgotten and 
left in ! In fact, the chances of things going wrong in moulding and 
wasters resulting are, perhaps, greater than in any other trade. It is 
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doubtful whether any work yet written on the subject has dealt or could 
deal exhaustively with its craftsmanship. Moulding is to most engineers the 
most attractive subject, because of its risks and imcertainties and the 
necessity there is to be always on the qui vive. Thoroughly good moulders 
are scarce and are seldom wanting jobs. In the short space possible to be 
devoted to consideration of the art here, it is not practicable to pretend to 
do more than mention the chief points to be noted by the inspector when 
called upon to exercise his judgment on castmgs brought before him. What 
has been said will, however, prove to some extent that examining them is no 
child's play, since the fruits of much experience must be brought to bear. 

It is the casting which is hardly bad enough for the management to 
consign without question to the scrap-heap which gives an inspector the 
most trouble. Every man appreciates frankness, but much perturbation is 
often caused when the manager draws an inspector's attention to some defects 
which he says he thinks are hardly serious enough to form fair ground for 
condemnation, and asks that it may be accepted. Probably it may be a dry- 
sand casting for the swing-bridge and weigh several tons, and may have 
cost weeks of work to get ready, so that it represents a value of, perhaps, 
a hundred pounds or so. Now is needed great independence of character 
on the part of the inspector, and he will need all his firmness not to be 
influenced by the manager's persuasions. It is, however, imperative that he 
face the question calmly, remembering for whom he is acting, and that no 
personal considerations of any nature be allowed to interfere with his 
judgment. The casting is for a certain purpose ; are its defects such as to 
militate against the proper accomplishment of that purpose, and will they 
in any way detract from its value as a constructive agent? These are the 
questions he has to answer, and he must have his employer's opinions always 
before him. If no good purpose would be served by the defective parts 
being other than what they are, the casting may be accepted, since time 
would be required to replace it. If, however, they constitute any drawback 
to the proper execution of its functions in its allotted place or tend in any 
way to weaken it constructively, then it becomes a duty to only accept what 
was intended when the drawings were made, and nothing short of this will 
do. The Arm took such risks when they gave in their estimates, knowing 
best what they could and could not do, and the inspector's shoulders were 
never meant to take over their responsibilities. The inspector's first duty is 
to his specification and drawings, as representing his employer's instructions. 
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The steel castings required for the bridge will doubtless be obtained from one 
of the firms making a speciality of this work. These castings differ some- 
what from iron ones by reason that the greatest difficulty is found in keeping 
them homogeneous and free from flaws — the test for strength being of only 
comparatively secondary importance. In fact it is this drawback — lack of 
soundness — which has so largely prevented their use until comparatively 
recently. Up to a few years ago more wasters were made than sound 
castings, and consequently their cost rendered them almost prohibitive. Even 
now they cannot be bought at prices which will compare favourably, strength 
for strength, with cast-iron. Most works producing them affect a good deal 
of secrecy as to the exact composition and methods used, though it is pretty 
generally admitted now that soundness can be secured by the addition of 
silicon and manganese. The proportions of these two elements naturally to 
a large extent affect the strength in the manner previously noted when 
dealing with mild steel, the manganese being introduced to counteract the 
weakening influence of the silicon. 

Often steel castings are accepted solely for their soundness ; t.e., tests are 
not specified. Where a test is imposed it is usually a tensile one from a piece 
taken from the casting, and it should show from 28 to 35 tons per square inch, 
with an exteuHion of not less than 8 per cent, on 8 ins. If a bending test is 
also specified, this will be that a sample must bend cold through an angle of 
not less than 90° before fracture. It is customary to test soundness by well 
hammering the castings, and by letting them fall somewhat sharply on to a 
hard surface, though this latter must be done with judgment according to the 
shape and weight involved. If the tensile test is passed, and the castings ring 
true with the hammer, there is no great necessity for the dropping test at all. 
Castings should be annealed before leaving the foundry, as this greatly 
mitigates the stresses induced by the original casting and cooling and 
increases ductility. 

All flaws should be well investigated, and if in a working part, or where 
there is likely to be any stress, should not be passed if of any consequence 
whatever. On account of their price steel castings are not specified where 
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iron ones would do, and a steel casting with a flaw may be no better than a 
sound iron one would be. Extra care should therefore be exercised when 
dealing with these. What haa been said about the inspection of cast-iron 
will largely apply to this metal and need not be again repeated. The 
hammer should be used much more freely on steel than on iron ; of course, it 
is not possible to use it to any great extent on the latter, but it is a valuable 
assistant in determining soundness on the former. Great attention should be 
paid to narrow necks between large bosses or bodies of metal, the arms of 
wheels, and other oomparatively thin places. Very often the subsequent 
turning or machining in the shops will reveal imexpected cavities, and steel 
castings should always be purchased conditional on replacement of such 
defective pieces. 

The mild steelwork specification will probably be strict, since there will 
not be much unnecessary material nor any great margin allowed, and the 
inspector will most likely be required to watch all the processes of con- 
struction. He will not be bothered by questions of the advisability or 
otherwise of planing and driUing or punching ; but will merely have to work 
to his instructions. It will pay him to watch the template-making on a job 
of this sort. It will not be quite straightforward, and there will be a lot of 
connecting plates, brackets, gussets, bracings, and diaphragms which will all 
depend more or less on each otlier, and in which an error in one will mean 
many more probable mistakes. As before noted, he will not interfere with 
methods of work, except in so far as they may be contrary to his specification. 
So many inspectors have fads or cranks which they try to force on the manu- 
facturer, honestly believing that their methods are the only ones which will 
give satisfactory results. A greater mistake than to do this cannot well 
occur; methods of work (with the exceptions stated) have nothing to do 
with the inspector — he is only concerned with results. These he can condemn 
if at variance with what they should be, but he must leave the ends used to 
attain them severely alone. He is, however, for his own protection's sake, 
justified in taking account of the methods used, especially if he fears the 
results, as they will guide him so much in looking for the expected errors. 
Since the correctness or otherwise of the templating ensures the degree of 
accuracy the finished work will assume, it is always instructive to have 
regard to it and to duly note any doubtful work seen. It is not unusual to 
see a lot of drifting done in the awkward places, and as these are just where 
accuracy should be the highest they should be particularly watched. In 
such bridges all the important jointing holes of girder to girder and cast or 
forged work to girder, etc., should be drilled after the work is together, so 
that there may be no chance of error. If mistakes are made and holes do not 
coincide, the inspector haa choice of two alternatives : either to have them 
reamed out to a larger size, taking a larger rivet or bolt, or to insist on rectifi- 
cation by fresh material. The first will depend on whether there is material 
enough to warrant the alteration, and that it would not interfere with any- 
thing else, and also that the error can be made thoroughly good this way. 
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If not, then there will be no alternative, though it needs very good reasion to 
order the second, since it involves so much delay, and possibly more testing 
and proving of the replacing material. 

The assembling of the parts is a time for vigilance and care. If unsound 
work ever will be attempted it will be now, and it is at these times that the 
practical man scores most over the non-practical one. The first knows by 
experience where to look for the probable deviations, since he has been 
at it before, and the way the work has been tackled will tell him what to 
expect. Reason should, however, he the guide in all things, and so long 
as a good soimd job is secured and it is not contrary to specification, the 
inspector should not be awkward. The way it is done is nothing; the 
end is the thing. 

One of the points about rivet-holes that should be looked to is the fraze 
which always forms at drilled holes ; it is one of the most serious objections to 
drilling through the solid in a flange. When so many plates are bolted or 
clamped together and a drill sent through the lot, a fraze forms on each plate ; 
the faster the tool is sent through the steel the greater or stronger the fraze. 
Some steels seem worse than others, whilst the speed of the tool and the 
lubricant used all make a difference. It will be pretty clear that if such a 
fraze exists and is not removed the plates will not lie together properly or 
closely, and that the rivets even will fail to make a proper job in drawing 
them together. Whilst this might not mean any great disadvantage structur- 
ally, since they would still in a sense be solid, yet it would pave the way for 
oxidisation when in service, with all its attendant troubles. All frazes should 
be removed before riveting, and generally, unless the inspector remembers it, 
the workmen will not remind him. 

After assembling comes the riveting. This may be done either by steam, 
hydraulic, pneumatic, or hand-power, most probably by a combination of the 
three last, different means being used for the most suitable places. The first 
named — steam-power — has now almost died out, having, for practical reasons, 
been superseded by hydraulic and pneumatic methods ; whilst hand-riveting 
is only employed when the others are not possible. The process used will, 
of course, depend on what the works is laid out for. The inspector 
is not responsible for this, but he is for the soundness of the resulting 
rivetmg. 

Now there are one or two points in riveting which are not usually appre- 
ciated and whose significance is not generally understood. More often than not 
it is assumed that the soundness of the work lies in the pressure at which the 
rivet is driven. This is quite a mistake. If it were so hand-riveting would 
never be of any use, whilst we know that some of the best work extant was 
all hand-riveted. On the contrary, it is quite probable that much of the 
riveting now daily done is being carried on at too high a pressure. It is 
only the girder yard knows of the number of rivet-heads which fly in the 
course of a twelvemonth from no visible reason whatever! And it is only 
girder-yard men who are led to ask how many more are on the verge of flying, 
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and how maay more still have some stress or other on them which is tending 
to force their heads off. Yet the rivet steel ia all prov.ed material. 

Take hand-riveting first. This depends for its success almost entirely on 
the heat at which the rivets are driven. A good riveting gang will send 
back rivet after rivet unless it is the proper heat — they cannot make a job 
of anything short of it. The essentials are a fairly hot shank with an end 
at welding heat. Given these and a smart gang, and handwork will compare 
favourably for results with any means yet known. The hot shank is needed 
for drawing the work together as it contracts, and the white-hot end in order 
to secure a perfect head. When, as formerly with punched work, the rivet 
had to be upset throughout its length in order to properly lill its holes, it 
was necessary to have the shank a good forging heat throughout, or else it 
would have been considerably weakened. The straight shank was supposed 
to fill thoroughly a hole of perhaps the shape shown in fig. 32, and unless the 
heat was suitable the punishment would be severe. Now that drilled or 



FlQ. 32.— Punched rivet-faoles, 

reamed work is so largely used, a slightly lower heat will do for the shauk. 
The amount of contraction the rivet undergoes just serves to thoroughly pull 
up the plates, and a very fair job is secured, which does not put any seconi^ry 
stresses on the rivet. 

Turn now to hydraulic work. The characteristic of this method is its 
immense riveting pressure. Frequently a |-in. rivet will be driven under a 
load of 20 tons, whilst larger sizes may have 35 or 40 tons upon them ! If, 
now, the rivets are driven at the same heat as they would be for hand-riveting, 
what results could reasonably be expected? Through the great power used 
the plates will be brought far more in contact than any rivet contraction could 
accomplish, and they will, to all intents and purposes, be solid one with the other. 
When driven the rivet has still to contract ; what will happen then 1 A tensile 
stress is bound to be set up in the rivet. Suppose that a rivet 4 in. long in 
the shank is to be driven and that its temperature is 2000' Fahrenheit. 
The coefficient of eipansion is about '00001 1447, and it will therefore have an 
increased length over its cold state of '06 in., say jV'"- ^^ the plates are 
already solid together, what is to become of the TjVi". f Taking the modulus 
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of elasticity at 12,000 tons, such an elongation would mean a stress of 150 tons 
per square inch of rivet section, thus showing that the elastic limit would be 
passed, and that if the head did not fly off the shank would be in a state of 
permanent set. Of what value will the rivet be under such circumstances 1 
In hand-riveted work the ^inch would be taken up by the small distances 
between each plate, since it would take eight to ten plates to make up 4 in., and 
as no plates are perfectly flat there would be no abnormal stresses developed. 

Pneumatic methods are near akin to hand-riveting, and are consequently 
much less severe on the rivet shank. The plates are not nipped together by 
any great pressure, and there is therefore room for the rivet to act naturally. 
At the same time, to produce a good head the rivet-end should be of a weld- 
ing heat, and the difficulty is to obtain this without also unduly raising the 
temperature of the shank. The proper method of heating rivets remains yet 
to be solved. There exists no really efficient means by which the point of a 
rivet may be made hot whilst the body remains comparatively cool; with 
existing processes no two points will be alike, nor any two shanks. The 
consequence is that when the riveting methods demand hot points the shanks 
vary, and their amount of contraction must vary likewise. If the points are 
not raised to a sufficiently high temperature to make a good head in the effort 
to keep the shanks cooler, then the lower pressures of pneumatic systems fail 
to properly cup and turn them. 

One advantage punched holes have for riveting is the latitude they allow 
the rivet to assume normal conditions as it cools. It is matter of common 
knowledge that punched work requires longer rivets than drilled — an allow- 
ance has to be made for the slight upsetting which takes place in the holes. 
This varies with the length of " grip " or distance between the heads and the 
diameter of the rivet; as an example, a 1-in. rivet with a grip of 4 in. 
would require to be 5^ in. long from the underside of the head to the point end. 
Since only 1 J in. of length will be taken up by the head, it follows that the 
allowance made is |-in. The extra length naturally much modifies the 
cooling stresses and helps the rivet considerably. 

Another point worth noting is that it is difficult to precisely state the 
stresses the ordinary rivet-head has to carry in everyday work. The vast 
majority of rivets driven are in either single or double shear, and so long as 
no bending stresses are set up on the shank the heads play no very active 
part; their function is to keep the several plates so tightly together that 
these stresses shall never act. In the great majority of cases they would do 
this quite as effectively if they were merely cobbled over cold, as there is no 
great leverage exerted upon them. The matter becomes different, though, 
where the shank is put in tension through the load taking a direct pull 
on the heads, or where bending stresses afford an opportunity of a leverage 
being exerted upon them. It is then necessary to see that the head is 
perfectly well formed, properly proportioned to the strength of the shank, and 
thoroughly homogeneous and solid. This can only be secured by forming it 
at a welding heat. 



INSPECTION — II. 89 

There are thus two questions raised. What is the proper process to 
employ and what is the proper heat at which to drive the rivets 1 It is 
obvious from what has been said that each known system has advantages, and 
that these are neutralised to an extent by the rivets themselves. With 
hydraulic riveting, heads sometimes fly off, and it is diflicult to say how 
many rivets are on the verge of doing similarly. With pneumatic machines 
rivets are liable to be loose or imperfectly formed. With handwork there 
is great risk of loose rivets, especially where many thicknesses have to be 
joined, whilst the cupping tool is very liable to cut into the plate around the 
heads. With all three methods the risk of burnt heads and shanks is always 
present. In order to eliminate this last drawback, gas-heating furnaces were 
introduced, where so many rivets were shovelled into the furnace and lay 
soaking at a red-hot temperature until they were required. This quite com- 
bated the burning evil, but it was directly provocative of " fled " heads, inas- 
much us the rivet was the same temperature throughout, and its contraction 
when driven hydraulically set up the stresses just mentioned. Perfectly 
formed heads were obtained — ^the pressures of the hydraulic system would 
almost suffice to do this on nearly cold rivets — so that the red heat was 
quite sufficient so far as this goes. 

Ideally it appears as though the hydraulic system needed rivets with a 
cold shank and fairly warm head ; the pneumatic with a warm shank and hot 
head; and the hand with well-heated shank and head. If these could be 
severally secured, there would be very little to choose between the three 
methods so far as efficiency goes. Unfortunately there is very little attention 
paid to the question at all ; so long as the rivets go in and are tight under the 
hammer and the heads look fairly well formed, very little more is ever thought 
about them. It is now becoming a frequent practice in heating for hydraulic 
riveting to place the rivets in holes punched through a plate or plates so 
that just the points protnide and the heat is allowed to play on these. The 
shanks being covered and protected from the heat, can only get so hot as 
conduction allows, and this will not be much during the short time it takes to 
heat the points. If well carried out this arrangement gives very good and 
satisfactory results, since a good head is assured, whilst contraction does not 
unduly stress the shanks. For pneumatic work the same method should be 
followed, except that the holes in the plates would be larger, so that the shanks 
may get fairly hot ; whilst for handwork the old system of heating in a small 
breeze fire still holds its own. The gas-furnace way of heating is more suited 
to pneumatic methods than either of the others, and much good work has 
thus been done with it. 

It will appear from the foregoing that even snch a simple question as 
that of heating rivets has many sides and that it is worth the inspector's 
attention, but more especially so when he has any rivets taking active stresses 
other than shear. He will be advised in discountenancing heating rivets all 
over uniformly except for pneumatic methods, and will in all cases look out 
for loose and defective ones. Burnt, half-cracked, and all imperfectly formed 
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heads should be condemned and cut out. It should be remembered that 
machine-driven rivets are never quite so clean as those put in by hand — there 
is always a trace of fraze upon them. This is no detriment whatever, and in 
a job of this nature would not be taken notice of. It is only when dealing 
with very prominent and possibly ornamental work that it is desirable it 
should be cleaned off. 

In examining the forged work the inspector's practical knowledge will be 
brought much into play. No book can teach the essentials to a good weld or 
adequately describe the appearance of one. Judgment gleaned from experience 
is the only guide any man has to help him. All work should be clean — 
that must always be an essential, and it must be up to size in every direction. 
With the gears and shafting, he will be called upon to prove truth in all 
ways, and it will need very careful work to make sure that everything is 
correct. It will not be enough to inspect the material from which the several 
parts are made ; but the fitting and sweet working as a whole, the turning, the 
general alignment, must all be proved. The inspector should personally 
know the fit of the keys in the keyways, of the studs in their threads, and 
of the bosses upon their shafts. He must be able to devise a method suited 
to the design by which he can prove correct centring, and that, considered 
as a whole, the structure will work as it should do in position. To attempt 
to enter into details as to what should and should not be done by him would 
involve treating practically the whole art of fitting and turning, and this is, of 
course, foreign to the purpose of this book. Even if that were done, it is 
doubtful whether it would serve any really good purpose ; such knowledge 
must be acquired by experience. When a man is inspecting or testing any- 
thing he cannot be always stopping to think what the textbook said must be 
done next He has got to have it all at his finger-ends ; it must be second 
nature to him, or he is morally bound to do more harm than good. It not 
infrequently happens that another inspector—a man solely used to mechanical 
work — is sent down to supervise this part, and the two have then to act 
in conjunction. Such a course has its advantages and its disadvantages. A 
competeiU inspector will be quite capable of doing the whole thing himself. 

When the girder work has been thoroughly overhauled and passed, it 
must be well cleaned and scraped and have a coat of either oil or paint. 
Now that it is the practice to work under cover to such a large extent, it is 
possible to turn out work with comparatively small traces of oxidisation, even 
though the material has been weeks in hand. Formerly when work was 
done so much in the open air, it was impossible to prevent plates getting 
covered with rust, and this constituted a most serious drawback. Many • 

engineers tried to enforce clauses providing that all material should be 
coated with boiled oil as it came from the rolls, but it was not found practi- 
cable. The only way was to insist on oil being put on so soon as the steel 
arrived at the yard, and this occasioned so much friction that it was prefer- 
able to trust to good scraping and cleaning before painting and sending jobs 
away. At the same time, this is not an ideal way of doing things. Once 
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material has begun to oxidise no amount of the usual scraping given seems 
to entirely eliminate it. The bad effects are certainly very much minimised, 
but that it is not entirely got rid of is proved by the action continuing 
under the paint when in service, and the necessity of frequent scraping and 
repainting. The most serious point in the maintenance of mild-steel 
structures is the annual outlay on paint requisite to keep them in order. 
The annoying part is undoubtedly that it is not so much that the paint put 
on is disintegrated by the weather and requires renewing from this cause, 
but that the enemy to the paint lies under it and works from the inside, 
forcing it off bodily. A suggestion is here made that united action should 
be taken to induce the mills to combat the evil. Tliis is actually the only 
place where immunity can really be secured, and there exists no weighty 
reason why material should not be coated as it comes from the rolls. It is 
quite evident that odd demands for the practice cannot be complied with 
commercially, but if the demand was general, if it was, say, endorsed by the 
Civil and Mechanical Engineers' Institutes, it would soon be on a very 
different footing ; and since all specifications would call for it, arrangements 
could be made on a proper scale for meeting it. Experience has proved 
that an impervious coating must be laid on so soon after rolling as possible, 
and before the weather has had a chance to act. It is but the other day 
that some cast-iron water-pipes were taken up which had been down for seven 
years ; they had been coated after casting and before laying with Dr Angus 
Smith's solution. There were no traces of rust or deterioration visible, even 
after this long time. This is the sort of thing we want to approximate to 
with our mild steelwork. It cannot be pretended that Angus Smith's solu- 
tion would be a suitable coating, nor would a coat of paint be of any use ; 
but first-class results might be obtained if hot boiled oil were put on before 
the material cooled from the rolls. It would be easy to arrange suitable 
apparatus for doing this, so that the whole extra cost should not on the 
average exceed uinepence or one shilling per ton. Bars and all sectional 
material and also plates, with the exception of their sheared edges, would 
then have an impervious coating which would be no detriment to future 
operations, nor indeed exercise any influence upon them, and yet which 
would effectually prevent the first encroaches of the only real drawback to 
the much more general use of the metal. The benefit of such a coating 
would be incalculable, and would be productive of immense savings annually 
on erected work. Isolated demands for such a precaution will do no good. 
They only cause friction, because, at present, there are no proper arrange- 
ments for meeting them. If the practice was recognised as desirable by the 
highest authorities and pressure brought to bear in the proper quarters, 
what is now voted an impossibility and a nuisance, and as being of no benefit 
when done, would quickly assume tangible form. 

This is by the way. To continue with the consideration of present 
methods, it must be recognised that the covered shop is a great help in the 
right direction, and that there has been a great stride forward in the state 
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of work when it leaves the shop, it used to be no uncommon thing for 
plates and sectional material to lie in the mud in the open yard for weeks, 
waiting the arrival of a few more pieces before they were put in hand. 
Perhaps there would be a further exposure to sun and rain of several months 
before the job was ready for despatch and any attempt at cleaning and 
painting was made. All this is now very much altered, and it is well it is so. 
The inspector should see that cleaning and scraping are well done and not 
shirked, and should pay particular attention to the comers and awkward 
places. Painters are but human, and like the rest of mankind are ever ready 
to save themselves trouble. 

If the bridge is for export, there will be a vast amount of packing to be 
done, and this will have to be superintended. All small articles, bolts, rivets, 
tools, etc., will be boxed in specially made cases. The cantilevers will be 
taken in parts, and the ends of plates and joints will have to be properly 
timbered and protected from damage or from doing damage. The specifica- 
tion will contain full directions as to this, and it only remains to add that 
the inspector should personally check everything over to save trouble at the 
other end. 

The bridge is now ready for sending away, and it may happen that it is 
stipulated that the actual weighed weights of everything should be secured, 
and that the inspector should certify as to these. This is always a tedious 
operation, but it involves nothing more than ordinary clerking, except that 
precautions should be .taken to see that fair weights are given and that the 
machines are properly manipulated. It is often looked upon as rather a 
good joke to make them show more than they should do for the time being, 
and it is well to be aware of this. 

From the foregoing it might perhaps be thought that the inspector was 
nearly always hi the unenviable position of trying to circumvent the wiles 
and tricks of the manufacturer. This is not intended to be conveyed, nor 
would it be correct, since it is seldom that the management of a place lends 
itself to petty tricks of any nature. As a class, makers are honourable men 
and have attained their positions by fair dealing and good work. But when 
endeavouring to outline an inspector's duties, it is but right to point out 
where he should pay special attention and the reason, and this naturally 
involves assuming for the moment that trickery may be attempted. It is 
very seldom indeed that any real case of knavery is come across. Makers 
have reputations to keep up, and for their own sakes are careful what they 
do. Still, no man would be doing his duty to his principal if he did not 
personally investigate everything he is placed in charge of, and so the 
inspector should be as careful as though he were buying everything for 
himself. Let him do his duty and leave the manufacturer to do his. 

The keynote to successful inspectorship may be said to be "courtesy." 
More hangs on the personality of the man chosen than is generally supposed. 
Whilst thorough mastery of his work is an essential to success, yet if this 
is accompanied by surliness or a repellent or bombastical manner, much 
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friction is bound to arise. A good many men go to the other extreme and 
are "hail fellow, well met" with foremen and managers. This is not 
required ; neither is it advisable to be lavish in either the giving or taking 
of hospitality. It needs more than the average balance not to be affected to 
some extent by personal friendship or the sense of obligation, and yet any 
such bias spells ruin to independent judgment. Not that an inspector 
should never have friends ; but it will be better for him if he does not get on 
an intimate footing with the men with whom he has to deal. Looked at in 
a personal light, no man would choose as his buying agent another who was 
known to be intimate with the seller. Not that he would care to put 
suspicion into words — he might not have any real suspicion at all ; but he 
would naturally rather have someone perfectly independent to represent 
him. Let the little courtesies of everyday life pass freely — some men set 
much store upon them ; there is no need to be suspicious of every advance, 
or to rigidly refuse to take advantage of proffered kindlinesses. Yet let 
a middle course be steered, and be most careful not to enter upon any 
obligation which may afterwards have to be paid for. An independent 
attitude must be studiously preserved, or all freedom of action will quickly 
be gone. 



CHAFTER XI. 

ESTIMATING. 

This chapter is not intended to be a complete exposition of the intricacies of 
estimating costs from the works point of view : that is a large question, 
involving very many issues, which could only be dealt with properly in a 
special treatise ; but it seems proper to give here a summary of the methods 
usually adopted in compiling estimates, so that the engineer and designer 
may become acquainted with their principles and be enabled to more certainly 
construct their own preliminary estimates of work required. 

One of the simplest ways of arriving at the cost of anything is to analyse 
its several parts and estimate the worth of each, the total giving the end 
sought. Everyone is more or less familiar with this method — it is one which 
readily suggests itself to even those not accustomed to probe costs at all. It 
will therefore be as well to follow it here. 

As convenient units on which to base figures, the system of estimating 
at per ton or per cwt. has no rival. All manufacturers reckon their prices 
this way, and what is done in the shops cannot be very far wrong ; at all 
events, if the same routine is followed, the results should fairly agree, and 
this is what the designer will particularly wish for. To an extent the use of 
the ton is misleading, in that it does not indicate where differences in prices 
really occur. P^or instance, two men design a warehouse with steel framing 
for identical objects. The one buys his steelwork at £12 per ton, the other 
at £14 per ton. Tt is quite likely that neither knows or could say why the 
two costs should be so different, and in estimating themselves they might liit 
on £11 or £13 or any other figure as being a fair price for either. It may be 
said that this is due to difference in design, or to a lack of knowledge of 
practical affairs, with perfect truth ; but such statements do not help — they 
define nothing and explain nothing. Why should a difference in design mean 
so much 1 Steelwork prices are often as high as £30 and £40 per ton, and 
again as low as £8 or £10 per ton; yet to the casual observer both are 
steelwork and nothing more. It is not fair to estimate some work on the 
tonnage basis; a pair of wrought-iron, highly-ornamented gates or grille 
would not show up very favourably reckoned at so much per ton or cwt. It 
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is the workmanship — the labour — ^which really regulates costs, and it is this 
factor which is so difficult to understand. 

Keckoning on a tonnage base is a fair method so long as the charges for 
labour are less than the cost of the material. When this is reversed, the costs 
seem to mount so highly that the sense of proportion is lost, and prices can 
only be understood when put at so much the piece. We are, of course, 
now dealing with the former, and wish to indicate in what way an approxi- 
mately close price can be arrived at for ordinary work. 

The manufacturer has to face the following items before he can begin to 
see any profit for himself :— 

(1) The cost of the materials. 

(2) The cost of the labour thereon. 

(3) The dead or standing charges of his establishment. 

(4) Painting. 

(5) Packing, carting, and loading. 

(6) Railway delivery charges. 

(7) Erection expenses. 

Now, of these the engineer can generally obtain fairly apcurate notions as 
to 1, 3, 4, 5, and 6 ; he will be bound to be In the dark as regards 2 and 7 ; 
in fact, he will perhaps seldom be able to accurately foretell their amount 
unless he has had a thoroughly good works training ; even then he may be 
out considerably on some work, since it is notorious how much the prices of 
different firms sometimes vary for the same work. 

(1) The current prices for materials are to be obtained with a fair degree 
of accuracy from most of the engineering papers, and it will be sufficiently 
near if these are taken as given. Generally mild-steel sections can be bought 
at from £6 to £7 per ton ; they have been both cheaper and dearer, but in 
ordinaiy times when trade is an average, and there is neither boom nor 
depression, prices will be found to fall between these figures. A good deal 
will depend on the kind of material required. For instance, if a job consists 
mainly of angles, it can be bought cheaper than if it was of tees. To give an 
idea of the relative values of different material, the following were the quoted 
rates for a given date : — Plates, £6 ; angles, «£5, 15s. ; flats, £6, 2s. 6d. ; 
channels and tees, £6, 5s. ; rounds, £6, 28. 6d. per ton. There will 
usually be about the same differences, the price of plates being the 
ruling factor. When the manufacturer makes up his costs of materials he 
must, of course, take so many tons of each and average the results. It is 
important here to remember what has been previously said about the choice 
of sections. Prices such as these named are only for material for which there 
is a good average demand, and for which a fair specification can be given. 
If one or two bars of a sort only are wanted, it must not be expected that 
they will be bought at the same rate as an order for 20 or 30 tons 
would be, and therefore due allowance would have to be made in such a case 
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also. If the designer sets out to include .all the out-of-the-way sections he 
can find catalogued, and to make as many different ones as possible, and then 
writes up a specification differing from the ordinary, he must not be surprised 
if he gets told that his material will cost nearer £10 per ton. If market 
prices are wanted, market conditions must be conformed to. Add to the 
buying price 5 per cent, to cover waste of material, etc. 

(3) Dead or standing charges are those expenses which cannot be directly 
charged and apportioned to any particular job, but are common to all the 
work made. Thus when it takes a workman three days to do any given 
piece of work, it is easy to say that the labour cost is so much, but it is not 
so easy to say what the cost of the foreman's time would be upon it, and this 
would be termed a dead or standing charge. Such items as staff salaries and 
expenses, coal, lighting, water, rates, insurance, rent, stores, depreciation of 
tools and plant, etc., are all included under this heading, and it is evident 
that locality and turnover will largely affect them. The same sized staff may 
be dealing in one works with double the turnover of another, and it looks 
therefore as though this charge would be a very imcertain one. So it is in a 
sense. Some places reckon that their establishment charges average 50 
per cent, of their wages costs, others take 100 per cent., whilst nearly 
every figure between these two is used by some place or another. A works 
that is near coal may have high rates and dear water ; another which has 
light rates may have heavy lighting and coal bills ; again, a place that is well 
situated for the majority may have a high carriage rate and thus be forced to 
pay dearly for materials. In well-managed places there is a law of averages 
which brings them pretty much to the same point when everything is 
reckoned. A place with cheap labour will have dear coals and vice versd, A 
fair standing or establishment charge for yards doing a turnover in the 
cheaper forms of steelwork, such as plain bridge or architects' structural steel, 
with a total cost of up to, say, £\i per ton, would be 80 per cent, of the wages 
costs ; whilst for works dealing with the higher-priced work, light long-span 
bridges, swing, tilting, and other more expensive designs, 100 per cent, 
would be a nearer figure. It is, after all, a very rough-and-ready way of 
reckoning to charge a percentage on wages costs, since certain yards might 
very well be doing some common joistwork in one comer on which the 
percentage would not be more than 25, whilst in another part an elaborate 
structure might be costing 125 per cent. ; yet, for the purpose of the engineer 
preparing estimates, it will answer fairly well, and has the advantage of 
simplicity. 

(4) Painting, since the requirements of no two specifications are alike, is 
always considered as a separate item, and it is charged at so much per coat. 
Thus the man who wants four coats pays four times as much as the man who 
is satisfied with one. The amount put down varies from one shilling to half 
a crown per ton per coat. If all the painting is to be done before erection, a 
fair figure will be eighteenpence per ton per coat ; for those coats required 
after erection, half a crown per ton will not be too much. 
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(5) Packing, carting, and loading, etc., are again very liable to vary. 
On some contracts they will be practically nothing for home goods, but will 
be fairly expensive for export. If the place of delivery is in this comitry 
and there is nothing to be done but load on to trucks and dispatch, one 
shUling per ton will be sufficient ; if, however, extensive and careful packing 
has to be made for shipment, the cost might very well be five shillings, 
and on bolts and ^rnall stuff as much as fifteen shillings per ton. 

(6) Railway charges will be entirely dependent on how far the place of 
production is from the place of erection. If the source of supply is the 
Midlands and the place of consumption London, about twelve shillings and 
sixpence per ton will go in this. It amounts to practically the same thing if 
the work was made in London, since there would be the added carriage on the 
raw sectional materials. On the other hand, if delivery was to take place at, 
say, a south-coast watering-place, there might have to be included something 
like twenty-two to twenty-five shillings. The best means of arriving at a 
figure woTild be to take the distance of one of the likely competitors, and 
either get a railway quotation or reckon it a penny per mile per ton if carried 
on the midland or northern lines, and three halfpence if carried on southern 
lines. The only difficulty is that where there is competition for carriage 
much lower rates can be obtained than where a single company has a 
monopoly. It is always safer, therefore, to ascertain the rates for a given 
journey. There will be a variation as to the amounts to be carried ; 4-ton 
lots go cheaper than 2-ton, and quantities of, say, lOOQ tons can generally 
obtain special quotations. 

The foregoing are the items which can usually be set down with a fair 
amount of accuracy by those not in the trade. There is no great technical 
skill required in their compilation ; common sense is the principal ingredient 
wanted. With Nos. 2 and 7, however, something besides this is necessary ; 
there must be accurate knowledge of the works and of the value of labour, 
and it is just this which cannot be imparted by any book. The only real 
guide the non-practical man can have is the memory of past experiences 
and prices and an attempted comparison between then and now. He cannot 
give any indication of the probable cost of any work he has not seen 
before. 

The price of labour must, of course, be directly dependent upon the amount 
of work required to be done, and as the relative cost of a design is determined 
by its labour cost, it follows that the labour requirements of the designer are 
the greatest factor in settling prices. If, then, the lowest possible amount is 
desired to be paid, or a moderate sum for a moderate amount of work, what 
has been previously said on the economics of design must be very thoroughly 
digested, and the engineer must make up his mind to curb his fancy by the 
pockets of his client, and study to moderate his demands in both drawings 
and specification. Let us look at one or two points which will further 
illustrate this. 

No two works will put down their labour charges at quite the same figure. 

7 
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For one thing, they will vary according to facilities, and for another it would 
be strange if so many men were found to hit on the same amount at the same 
time. Still, there is a certain resemblance, and what one place loses on one 
point it will gain in another, so that whatever figures may be given here, 
whilst they may not exactly suit a given yard, will yet be a very fair average 
of general results and experience. 

Ordinary riveted plate floor girders for warehouse work in ordinary 
lengths, and with weU-antinged riveting and details, averaging, say, 35 cwts. 
to 2 tons each, will cost, pimched, £1, 58. per ton ; punched and reamed, 
£1, 128. 6d. per ton ; and drilled from the solid, £2 per ton for labour only. 
This will indicate what the specification can do. 

The same girders with badly arranged riveting and details, showing a lot 
of unnecessary work, and arranged so as to save every ounce of weight without 
regard to work and trouble, will respectively average £1, 12s. 6d., £2, and 
£2, 7s. fid. per ton for labour only. This will indicate what the drawings 
can do. It will be plain, then, that there is a good deal in the assertion that 
to the designer is chargeable the reproach that British steelwork is the 
dearest in the world. 

Now, if we analyse the labour cost of anything, we find that it resolves 
itself into the rate at which men can work ; and in trying to figure out the 
probable expense of anything, the only way is to take it in detail, and consider 
how long each element would take to make in labour. For instance, the 
manufacturer has men working for him at so much per hour; how many 
hours will it take one man or so many men to punch the holes in a given 
flange ? The rate the machine will work at is known ; the comparative skill 
of the men is known; judicious comparisons and a little arithmetic will 
elucidate the probable time it will take; the time multiplied by the rate 
yields the cost — the result being that for one element in the flange the 
money value is calculated. The planing, the straightening, the assemblmg, 
the riveting can all be treated in the same way ; and similarly for every part 
of the girder until the total value is reached. In this way would the estimate 
for labour be got out for entirely new work, and the truth of it would be in 
direct proportion to the power of the estimator to enter so thoroughly into 
it as to be able to forecast the hours which would have to be worked to 
accomplish each little part. 

Now, none but a specialist in steelwork could possibly do this, and so the 
method is of no use to the designer. He needs figures he can use without 
having to enter so thoroughly and minutely into their derivation. It is very 
difficult indeed to indicate such as shall be fairly true, and yet broad enough 
to be used for his work. Practically, he must be given a series of representa- 
tive figures, which he will have to use his judgment in applying. At best 
this will be a makeshift, but it will be better than not knowing whether work 
of a certain type is worth five shillings or five pounds per ton. The best way 
for anyone who wishes to be able to arrive at fair prices with some show of 
accuracy will be to dissect all estimates which come his way, deducting items 



ESTIMATING. 99 

I, 3, 4, 5, and 6, thus leaving a probable figure for 2 in the case of delivered 
only work, or 2 and 7 for delivered and erected. The exercise would be 
most instructive, and the figures obtained would then be compared with those 
here given. 

Freak figures are not desired. They would not help in any way, but 
would only confuse the real issues. It is not likely either that different 
firms would recognise the same figures as being applicable; methods of 
costing, hours of labour, situation of works, routine, management — all have 
their direct bearing on them, and consequently a variation of a few shillings 
per ton for difierent yards is to be expected. At the same time, any differ- 
ences will be within this margin, and so the figures given will be quite 
accurate enough for the purpose required. Fair average values may then be 
taken as follows : — 

Per ton. 
'For rolled steel joists, holed and cleated, with template cut & 8. d. 
ends, . . . . . . .076 

„ compound girders and joist and plate stanchions, per- 
fectly plain, . . . . . . 15 

, , compound girders and j oist and plate stanchions, bracketed 

and prepared for connections, . . . 18 

„ compound girders and joist and plate stanchions over 

25 ft. in length, . . . . .10 

„ plain plate girders averaging 2 tons in weight and under 

35 ft. long, . . . . . .15 

„ plain plate girders over 2 tons in weight and over 35 ft. 

long, . . . . . 1 10 

„ fish-bellied or rounded ends 2 tons in weight and over 

35 ft. long, .. . . . . .200 

„ built-up stanchions of good section and under 2 tons per 

piece or length, . . ... . 1 15 

„ heavy stanchions of good section and over 2 tons per 
piece or length, ..... 

„ heavy box-plate girders, 10 tons and over in weight, 

„ plain bridgework, plate girders, square spans up to 40 ft. 

» >» » » over „ 

„ „ „ skew spans, 

„ heavy bridgework, plain, good work, 

„ lattice and open-web type bridgework, square spans up 

to 40 ft., . . . . . . 2 10 

g * I „ lattice and open- web type bridgework, square spans over 

"^ 40 ft., 2 7 6 

„ lattice and open-web type bridgework, skew spans, . 2 12 6 

„ heavy Linville or Whipple-Murphy trusses, large spans, 2 5 

„ light foot-bridges, lattice type of girders and stringers, .350 

^ „ pin truss and light bridges of long span, . .350 
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Per ton, 
^ For plain angle and flat riveted principals up to 30 ft. span, £, s, d. 

in large quantities, . . . . .15 

„ plain angle and flat riveted principals over 30 ft. span, 

in large quantities, . . . . .17 6 

„ smithed rounds and linked principals up to 30 ft. span, 

quite plain, in large quantities, . . . 2 10 

„ smithed rounds and linked principals over 30 ft. span, 

quite plain, in large quantities, 
„ light complicated roofs, plain, but much work, . 
„ „ „ all smithed connections, but 

much work, ...... 

„ light complicated roofs, in small quantities, 
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The above list will cover the greater part of the steelwork annually made, 
and is intended for quantities. Single girders or pieces will come at a higher 
rate. Except where otherwise mentioned plain work only is understood ; the 
"refinements" mentioned in Chapter VIII. will cost more; in fact, it is 
possible by virtue of specification and drawings to put anything up to £2 per 
ton above the rates given on even perfectly plain work. Steelwork is not m- 
frequently let in small quantities at £iO to <£50 per ton ; yet since the material 
will not vary so very much, nor any of the other regular charges, it does not 
take much arithmetic to find what is left for workmanship and profit. In the 
table the items under steelwork for buildings are for punched work ; all the 
rest are for punched and reamed — the usually accepted conditions for both. 

With these rates before him the designer should not get far wrong in his 
preliminary estimates. Care will have to be exercised in selecting for any 
particular job, and especially must it be borne in mind that any unnecessary 
work will send the amounts up very considerably. It would be possible to 
give prices for much miscellaneous work, but as they would not in any sense be 
representative, they would serve no piurpoee but that of confusing the user and 
are therefore omitted. It will be better, when estimating for anything not in 
the list, to take it part by part and so price it, this analysis serving, when 
collated, to determine the final price. 

As yet the question of profit is untouched. It is a very difficult one to 
allocate, and whatever is said thereon is bound to be the means of exciting 
unfavourable comments. Most men believe in making as large profits as 
possible ; others are content to keep going until time will bring the trade their 
way. Many years ago huge fortunes were made in bridgework ; but times 
have changed, and many large concerns now find it difficult to pay 5 per cent, 
regularly. The general practice in the trade is to take a percentage of the 
total costs, and adding this to them, thus fix their final prices. Some people 
add as much as they think they can get; others always stick to the one 
percentage. Of course markets rise and fall, and work which at one time can 
be bought for XI 2 per ton might at another time be worth XI 4. It is certain 
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that costs could not vary as much as these figures seem to indicate, and that 
therefore the lower price is a cut into profits. It will only be the maker who 
will be able to fix prices at the prevailing market rates, and it would be hope- 
less to expect the engineer to so closely follow these as to be able to say within 
a little what amount of profit, if any, the competition expected will bear. 
Very many jobs have to be taken at prices which leave absolutely no margin, 
in order to keep the shops open and the men together. It is better to keep 
tools employed than to let them stand ; and so long as the maker is not daily 
sinking money^ but just keeping things going in slack times, he will be well 
content. On the other hand, if through limited competition, or that for certain 
work he is better placed than others, and so expects to be awarded the contract, 
he makes such jobs pay a good percentage in order to average a little with the 
others. This is but human nature, and business as we understand it. When 
a firm knows its neighbour is in competition with it over work, it considers 
everything down to the smallest detail ; and having a knowledge of the other's 
plant and facilities, attempts to bring its own prices to a figure which will just 
barely cut under the other. Close cutting, such as this, is, of course, a benefit 
to the buyer, since the profit expected may be cut so finely as to be near the 
vanishing point ; whereas, without competition, a good profit percentage would 
be added, and would have to come out of the purchaser's pocket. This is but 
one of the elementary principles of keen buying. 

Under the circumstances the best way for the engineer will be to take a 
fair percentage on the estimated costs and add this to them. He will then 
have a price per ton which he will be reasonably sure will be within 
probabilities ; and if in his buying he can place at less, he will know that the 
cutting has been keen and be gratified accordingly. Fifteen per cent, is an 
average amount which would be fair to both buyer and seller, and can be used 
with confidence for well-bought work. 

It is only right to point out that the different classes of work do not 
usually carry the same percentage. Thus the higher the price the more 
profit there will usually be in it. In the lower-priced jobs it is weight which 
tells and the turn over which is the essential. In heavy warehouse and other 
undertakings, where there may be some thousands of tons of the plainest 
work, perhaps scores of girders all exactly alike, and heavy units of 10 to 30 
tons each, the estimated profits will be cut very low indeed, and 10 per cent, 
on the tonnage costs would be looked upon as good profit. On such work a 
medium-sized yard could easily average an output of 100 to 150 tons per week, 
whereas on bridgework of the ordinary stamp it could not do more than about 
a third of this. As the profits are per ton, it follows that 5 per cent, on the 
first is as good as 15 per cent, on the second, and pro rata. If, again, more 
difficult work is in progress — say a swing-bridge or equivalent — the output for 
the type in tons will be exceedingly small, and a corresponding tonnage profit 
rate must be made. Many outsiders nm away with the notion that if work 
is paying 10 per cent., this constitutes a handsome return on capital. 
Far from it in the majority of cases. Most of the yards of this country do 
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work of all classes, from common joists to intricate girders and roofs ; now, if 
one of them can get a run on cheap work and do the iufmover, and its profits 
are 10 per cent, on costs, it may make a return on capital of 10 per cent., or 
perhaps a little more. But let the run be on bridge and roof work, and the 
percentage on costs the same, the return on capital will not be 3 per cent. ! 
As an illustration, suppose the capital to be £100,000; the normal turnover 
of the yard may average 4000 tons at an avenge price of £12 and a 
percentage profit on costs of 10 per cent. ; the nett profits will amount to 
X4800 per annum, equivalent to a return on capital of just under 5 per cent. 
Let there be an exceptionally heavy output of cheap work one year, raising 
the tonnage to 10,000 tons, and reducing the average price to XIO per ton and 
percentage to 8 per cent. ; now the nett profits will be £8000, showing a 
return on capital of 8 per cent. Further, let there be another year when work 
runs all on the light or expensive variety ; the tonnage is reduced to 2000, 
the average price raised to £20 per ton and percentage to 20 per cent ; the nett 
profits will be £8000 again, showing only 8 per cent. Thus the actual profit 
on the work in hand may easily be out of all proportion to the nett return to 
owners, and a very low expectant profit on cheap work is more remunerative 
than a comparatively high one on dear work. 

The 15 per cent, mentioned must then be taken to apply to average work 
selling up to, say, £14 per ton. Above this rate and up to £20 per ton, 20 
per cent, should be taken, and above £20 per ton 25 per cent, at least, whilst 
for cheap joist work a keen market will often cut down to 10 per cent. 

Some of the more conservative and older established firms in the countiy 
will not join in this open competitive work and require their names to be paid 
for. They disdain the cheap trade and abhor joistwork, except as joists may 
be incorporated in more complicated structures ; a compound girder is hardly 
seen in their yards. These firms take the cream of the engineering con- 
structional work — the more complicated roofs, the light long-span bridges, the 
awkward and difiicult jobs which require engineers to carry out and cannot 
be made with multiple punches and duplicate templates. Huge stafis have to 
be supported and extra skilful workmen paid, and work is turned out which 
has not its parallel in any other country of the world. The Americans have 
not the time either to design or to make it, the Germans have not the money 
though they might have the wish, the French reserve such work for exhibi- 
tion only — it is this country alone which delights to produce it and prodigally 
spend its money. There is great gratification both in its design and execution 
— of a purely personal nature. At the same time the firms engaged upon it 
are not philanthropists ; they have shareholders and directors to consider, and 
the ordinary rules of both estimatuig for and doing work will not apply to 
them. They take a great pride in their achievements, but their estimated 
profits on costs may be anything up to 50 or 100 per cent. For reasons 
already given they seldom pay over 7 or 8 per cent, on capital, and often not 
anything. Although the estimated profits per ton seem high, yet the vast 
expenses attendant on same, the long time they are in the shops, and the 
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small tonnage turnover all contribute to most materially modify profits on 
capital. 

The question of costs of erection is so absolutely dependent on locality 
that little real guide can be given. Position of work, distance froln a railway, 
local facilities, local labour, surroundings, natural obstacles, traffic difficidties, 
height above ground-level and the like all have a marked effect on prices. 
There is not the same control over labour as at the yard, out expenses have 
to be paid, weather and other trades may be a hindrance, and so it happens 
that even firms themselves have very little real knowledge as to what it will 
cost. Every circumstance making both for and against is weighed as care- 
fully as possible ; the site is often visited and local information gleaned ; if 
air has to be used because of water, minute inquiries are made as to every 
item ; but the element of chance is so large even when all this is done, that 
the costs finally put down are always looked upon as more or less tentative. 
On some work, such as large buildings or warehouses, it has been possible to 
rather narrow the risks, but on bridge and analogous undertakings there must 
always be uncertainty. Personal foresight or acumen will help one man to 
arrive at a more correct figure than another, but this does not remove the 
calculation from its element of guesswork. 

Plain structural steelwork, when there are no hindrances from other 
trades, strikes, lockouts, weather, etc., can often be erected for about £1 per 
ton. On the other hand, if the site is awkwardly situated, badly approached 
or confined, and the steelwork at all difficult to handle, this may be increased 
to thirty or thirty-five shillings per ton. Bridgework will vary from the 
plain square-span plate girder type on road levels at thirty shillings per ton, 
to the light long-span high bridge erected imder traffic at perhaps £i to X5 
per ton, or the deeply sunk caisson or cylinder type, where, according to the 
nature of the ground, costs may be anything from ^3 to £10 or XI 5 per ton, 
or even more. Generally a railway bridge of moderate span can be put up 
under traffic for about X3 per ton, though this all depends on the help 
afforded by the railway company, who may at times so assist as to make £2 
per ton a nearer figure. Large bridges may cost more to erect than to make, 
and it would be folly to attempt to even outline any figures at all. If even 
with all drawings and the fullest possible particulars available an experienced 
estimator can but make a guess at prices, it is evident that if any figures were 
given here they would but be misleading. It must be sufficient to state that 
erection prices for the ordinary grade of work under ordinary conditions vary 
from between XI to X2, 10s. per ton, according to the weight involved and 
the requirements to be met. A light job in an isolated spot is bound to cost 
more than a heavier one — perhaps just as difficult — in an accessible spot. It 
is repair and extension work which is the most costly in erection. All work- 
manship at site beyond that needed for merely placing pieces in position and 
fastening up will cost anything over double the mte in the shops. If tools 
and tackle have to be sent on site, and rivets cut out or cutting or fitting be 
done, money is very quickly spent ; whilst if all that requires doing is merely 
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lifting into place and bolting up, it is often surprising how little the cost 
actually works out at. 

As an instance of the way this method of estimating works out, let us 
instance the case of a roof with span of 60 ft. and angle and flat principals. 
The total weight is 70 tons, and the place of delivery London* It is supposed 
the work will be made within 120 miles. The specification is reasonable — 
punched and reamed holes, two coats of paint ; the sizes figured are market- 
able and easily obtained. Fig^es will be obtained somewhat as under : — 



Steel and waste, 

Labour thereon, 

Standing charges, 80 per cent., 

Painting, 

Packing, carting, etc.. 

Railway charges. 

Total costs, 
Profit, 15 per cent., 



£S 


2 


6 


1 


7 


6 


1 


2 








3 








1 








10 


6 



X9 6 6 
1 8 

£10 14 6 



This would probably be called £10, 15s. per ton, f.o.r. London; and if it 
was expected that a discount of 2^ per cent, would have to be made on pay- 
ment, this might in cases be further added. If the work had to be erected at, 
say, a height of 30 ft. above ground-level, and access and all conditions were 
easy, a further £1, 15s. per ton might be added, made up of £1, 7s. 6d. the 
expected total costs, and 7s. 6d. extra profit and to cover risks, etc. 

If, now, the design for this was of smithed rounds and links, otherwise 
fairly plain, with the weight and all conditions the same, the labour charges 
wo\ild be about £3 per ton and the standing charges £2, 8s. This would 
bring the costs up to : — 

Steel and waste, . 
Labour thereon, . 
Charges, 80 per cent., 
Painting, 
Packing, etc.. 
Railway charges. 



Total costs. 

Profit, 15 per cent., 



£6 


7 


6 


3 








2 


8 








3 








1 








10 


6 



£12 10 
1 17 6 

£14 7 6 



It will be seen how rapidly the price mounts when more work than need be 
for safety and strength is put into steel structures. Where the labotir costs 
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are high, the time spent must be longer, the tumover and tonnage output 
less, and standing charges and other expenses are bound to follow suit. 

Success in estimating from the designer's point of view will lie in ability to 
make comparisons and a retentive memory. Given these, it will not be 
difficult, after some experience and study of conditions, to forecast the probable 
cost of work to the buyer within a reasonable margin — say 10 per cent. At 
the same time it will be obvious that since the outsider cannot know the 
prevailing trade outlook so accurately as the manufacturer, it cannot be 
expected that he will be able to precisely forecast what the latter will 
charge. 

Success in estimating from the. manufacturer's standpoint will lie very 
much in the system of prime costing adopted, and the method used in 
applying or making use of the results so gained. This ground has been 
covered by the articles in the Engineer on " The Preparation of Estimates," to 
which the trade reader is referred. 



PART IL— PRACTICAL SHOP WORK. 

CHAPTER XII. 

OFFICE ROUTINE. 

In considering the works side of constructional steelwork, it will be necessary 
to make continual references to what has been said in previous chapters. 
Neither the works nor the designing engineers possess a monopoly of 
common-sense observances and maxims, and what is applicable to the con- 
sultant is also applicable to the works drawing office, and vice versd. The 
pity of it is that the theoretical and the practical man do not know more of 
each other. Were each as conversant with the other^s views as they might be, 
not only would there be very much less friction than is sometimes the case, 
but the whole home and foreign trade of the country would be immensely 
benefited. So long as both pull opposite ways, unity of action is morally 
impossible, and the two forces will each blame the other for what is but the 
result of their mutual unacquaintance. So that if this section of the book is 
to be of any help to the manufacturer's draughtsman, it can only be so in 
conjunction with the preceding chapters. 

When drawings enter the works drawing office after a contract has been 
let and signed, for the purpose of preparation for the yard, in most establish- 
ments a certain routine is observed. The advantages of method in dealing 
with everything are so well known that the passage of a design from the 
engineer's conceptive drawings to the girder-yard foreman's working details is 
nearly always by a routine system, which has either been gradually evolved 
during the growth of the works or adopted from elsewhere. The exact 
procedure is probably not alike in any two cases — variations will always be 
made to suit individual preferences or exigencies of special business, and it 
would be a difficult and, at the same time, a foolish thing to say which system 
is the best out of the hundreds devised. There cannot be a b^st in that sense ; 
scores are bound to have features of great merit, and to be better in some and 
worse in other respects than each other. So long as they fulfil what they 
were intended to in a satisfactory and economical manner, no fault should be 
found with them. It would be impossible to describe here a number of these 
systems, or to compare them to any advantage; an attempt will therefore 
only be made to outline one, which has proved itself exceedingly satisfactory 
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in working and which is amongst the most economical known. It is not 
claimed that it b better than the best, but only that there are none better ; 
it will be freely admitted that there are others equally as good and eflFective. 

Whatever the routine adopted, the essentials are that it should be 
(1) simple, yet of maximum efficiency; (2) economical; (3) expeditious; 
(4) entail as little work on the department as possible. To this end 
everything superfluous should be pruned away. It is generally admitted 
that checks on labour and calculations are necessary; but so long as a 
proper check is instituted, there is no need to "check this check," and 
perhaps again recheck, as is the case with some methods. Where such 
multiplicity of checks has been found necessary in order to eliminate all 
errors, it is time some of the staif were also eliminated. A very good rule is 
never to trust to one man's work absolutely, but to give it an independent check ; 
when this has been done, everything needful and advisable has been attended 
to, and if errors still exist disciplinary measures should be taken. There are 
works where three and sometimes four men separately go over the same thing 
— there is nothing economical here. There are usually sadly too many clerks in 
the drawing office — or juniors who seldom get a chance of being anything else. 
Clerical work should be reduced to the absolute minimum, compatible with 
efficiency; draughtsmen have had too expensive an education for such 
labours. In some offices every job is furnished with numberless sheets of 
quantities and figures, which none but the skilled therein can decipher, and 
which have cost untold labour and time. In others the reverse is the case, 
and drawings are forwarded into the yard with the draughtsman's benison, 
but bare of any other accompaniment. The one is prodigal of the time of the 
staff, the other of the time of the foreman and his platers. Both are 
expensive ; but considering how seriously ruinous the latter can be if they 
misinterpret, perhaps the former is the least evil. There is, though, no 
necessity for extremes either way; the mean is what is required. 

As previously noted, when drawings are received they are seldom in a fit 
state for the shop, and the first thing to be done is for the chief draughtsman 
to personally carefully examine them and compare with the specification. 
Frequently he will find contradictory statements, and these are to be carefully 
noted, and, if inexplicable, referred to the engineer for settlement. In fact it 
is always the best and safest plan to draw attention to all such matters, 
either asking for a decision or stating the course being followed ; the 
designer has then an opportunity of revision. The specification is usually 
deemed to be of more moment than the drawings, and a detail than a 
'general view; if a large-scale detail is plain and explicit, it will of itself 
settle any question raised on the smaller-scale portions. There is no need to 
raise queries unless there is room for evident doubt ; it is foolish to fear to 
trouble when in doubt. 

When a general idea has been gained of the drawings and their more 
obvious defects and deficiencies noted, they should be handed over to a com- 
petent man for working lists of materials to be made. These lists serve a 
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twofold purpose : they indicate to the girder yard the size and dimensions of 
every piece of material required, however small, together with its position 
in the job, and they are used to order the steel, etc., from the mills. A 
working list is of great value in the shops, as it enables the foreman and 
plater to select the sizes and set aside the right stuff, as also giving them 
great aid in rapidly following the drawings. To the template shop it is in- 
dispensable ; without it the template-maker would l)e unable to always imder- 
stand what was in the draughtsman's mind when he ordered the steel, and 
delays would occur and questions have to be answered. 

It is usually imperative that the orders for material should be got out 
with as little delay as possible; and if prices have not previously been 
obtained, a rough table of sizes and approximate weights should be first drafted 
and sent in to the order department, so that bottom prices may be assured. 
Mills do not care to give their best rates unless they have the proposed speci- 
fication before them, and if there is time it is best to get this out ; but with 
time becoming more and more "the essence of the contract," it is not always 
practicable to delay until this is done, and in that case as careful an estimate 
of quantities should be given as can be got out. Some men are very capable 
at this work, and can rapidly and with a surprising degree of accuracy ap- 
portion probable total weights to different sections. The best man for the 
purpose should always do this, and in medium-sized offices it will be the 
chief. A good way of getting out the sections is to take foolscap, and as the 
different sizes are noted put them down along the top of the page, ruling a 
column to each size. Then take each girder or part separately and jot down 
its sections in their proper columns; exact lengths or widths will not be 
necessary so long as a fair estimate is being made. When the job has been 
thus roughly analysed, the weights should be run out, by adding together all 
the lengths of any one section and figuring these at the known weight per 
foot-run. A sheet done in this manner woidd appear as under : — 



24" X 24"^ 

18/6' g" 
28/18' g" 
4/8' 4" 
Etc. 


8" X 3" L". 


84" X 84''LB. 


4" X 4" U 


6" X 6" L«. 


S^flAta. 


4" flAtS. 


6''flAt8. 


6" X 24^". 


6/20' 4" 
10/8' g" 
40/2' g" 
Etc. 


18/18' 4" 

60/10' r 

120/1' g" 
Etc. 


100/6' 4" 
3/6' 4" 
6/8' 4" 
Etc. 


20/40' 1" 

60/8' g" 

80/20' g" 

Etc. 


120/8' g* 

200/4' g" 

300/1' 1" 

Etc. 


60/8' g" 
120/10' g" 
4/6' 4" 
Etc. 


40/6' 4" 

20/10' 4" 

40/10' 4" 

Ktc. 


100/6' g" 

6/8' r 

10/7' g" 
Etc. 



A man fairly good at mental arithmetic would not trouble to write the 
numbers down, but would run out the feet-run as he went on; thus the 
4 in. X 4 in. L' and the 4-in. flats columns, for instance, would read respectively 
as: — 

500 .. i' 480 .. f 

18 . . i" and 1200 f 

48 . . i" 20 . . l" 
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Juniors would total the lengths and find the weights as the sheets were 
filled. By adopting this method a fairly close schedule of quantities can be 
given to the mills, who would receive it in this form, together with a copy of 
the test and other applicable clauses from the specification : — 

80 tons 3 J* X 3 J* X J* angles. Usual lengths. 



20 


„ 3^x3^x1' 


I> 




140 


„ 4' x4' xi' 


» 


> 


60 


„ 6' x6' xf" 


» 




90 


„ S'flAte. 






40 


4" 
» * » 








Etc. 




Etc. 



They will then be able both to give close prices and state dates for deliveries, and 
it will be understood that the usual extras will be chargeable. It is worth while 
being at this trouble, as bottom rates will not be given unless something is 
known of the specification, and of course time deliveries could not be stated. 

It is generally found best to purchase through merchants. These firms 
make contracts with different mills to take so many thousand tons in the 
twelve months, or for any other stated period, and usually deal with several 
mills. They therefore possess the advantage of being able to place ordera 
either in part or whole according as to whether the delivery required is 
urgent or not. All mills are not rolling 4-in. flats or 4-in. x 4-ui. angles at 
the same time, and so it follows that by judicious placing considerable saving 
of time may result. Merchants enter into their contracts accordiug to their 
estimate of what they can sell and the probable state of the market during 
the coming period. They may thus stand either to make or lose money, as 
they must compete one with the other to an extent. The arrangement suits 
the mills, since they get a guaranteed output and are relieved of the necessity 
for seeking sales. Some large bridge yards contract also in this manner, but 
the average maker buys as he requires from the merchant. 

Whilst prices are being settled, the drawing office should be proceeding with 
the detailed working lists. They should be written first in pencil and then 
independently checked before being finally adjudged correct. There will 
perhaps, be several points about which doubt is felt, and these should be 
queried and a note made in the margin to the effect that the particular plates 
or sections were ordered of such and such dimensions, so that the plater may 
be able to identify the materials. When only just as much steel is being ordered 
as is necessary for the job, it is plain that if any of it is misappropriated there 
will' be trouble somewhere ; if the sizes are made so that they will cut to the 
longest or largest dimension which might be required, the order can be passed, 
and if a little has to be cut to waste it will be better than delaying until 
an open question is settled. 

The lists for the shops will be written on ruled "list" paper, which 
should be a very strong foolscap specially made for hard wear ; a good ruling 
will be as follows : — 
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WorkiDg List of Steel. Order No. 653. 



r 0* deep at ends, 
r 6* in centre. 



Web plates 
Top flange (flat) 



99 »» 

Bottom yy 



)) 



Etc. 



)) 
>) 
»> 



For 1. 


For 20. 


1 


20 


1 


20 


1 


20 


1 


20 


1 


20 


Etc. 


Etc. 



Cross girders, 20' 0"; 

Centres of main do., 

^ 19' 10^" long, 

r 0" deep at ends, 

r 6" in centre. 



19' lOf xrefxf 

19'10fx 10" xj" 
10' 0^ X 10" X 
20' 3" X 10"x 
10' 3" X 10" xf 
Etc. 



8 
•itr 



It 



fOrdered rectangular. 



Bent 



}} 



The heading " Working list," etc., will be in heavy black letters and appear 
on every sheet ; the vertical lines will be faint red, and the horizontal the 
ordinary blue ruling. The written heading indicates the particular piece or 
pieces to which the under items belong ; the first column contains the location 
of each several piece of steel, the second the niunber required for one, the 
third the total number required for the lot and therefore the quantity ordered, 
the fourth the finished dimensions, and the fifth any particulars regarding same 
which are to be noted. It will be seen that the web plate, for instance, is ordered 
rectangular, whereas it will be of a very different shape ; and this shape is shown 
in the last column as a guide to the plater, who will know that he is expected 
to have it cut to the proper sizes in the yard. For the same reason the bottom 
flange plates are shown as having to be bent to figure. With tliis list to guide 
him, any workman will be able to at once see which plate or section is intended 
for any particular position, the size it must be finished to, and also those it 
should come in at from the mills. When it is ordered of a different size to 
which it should finish, the fact is noted in the last column and, if necessary, a 
sketch given. All special notes or explanations advisable will always be found 
here. Each girder, stanchion, or piece will have its own list of materials, so 
that when a job is in a hurry several men can be at work simultaneously ; 
it will only be when several pieces are exactly alike that they will be placed 
together ; any variations, such, for instance, as the end cross girders on a skew 
bridge, which gradually decrease in size, should have separate lists to them- 
selves. Taking an ordinary railway bridge, consisting of two main girders 
alike, cross girders, rail-bearers, and dished plate flooring, there would be — 

(1) A list for the two main girders. 



(2) 
(3) 

(4) 
(5) 

(6) 



)) 



» 



n 



» 



») 



all cross girders which are alike, 
odd cross girders (a list to each), 
all rail-bearers which are alike, 
odd rail-bearers (a list to each), 
flooring. 
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When the lists have been checked it is the practice in some places to 
write them in ink over the pencil, letting juniors clean them up for the yard, 
and in others to make fair copies. Either may be adopted according to the 
size of the staff, the latter way making the most presentable job ; if this is used, 
the whole of the matter must be checked by two men, the one reading the 
copy aloud and the other following with the originals. Small yards will only 
need one copy of the lists, larger ones may want two or perhaps three. 
No more should be made than is necessary ; at the same time the foreman 
should be consulted, and if a push job is in, and an extra copy will facilitate 
arrangements, one shoidd be made. Instead of writing all the copies some 
drawing offices write one on tracing paper and then photo the remainder with 
the blue process. Each place will adopt the cheapest plan. Occasionally 
there may be some stock material in the yard which it is desired to use up for 
packings, etc. ; when this is the case the lists should be marked " stock " in 
the fifth column against the selected items. 

The lists made, the " Orders for materials " must be drafted from them. 
At times this is a tedious operation and is somewhat akin to that of deter- 
mining the quantities for prices, except that now the exact lengths and sizes 
will be taken from the working lists. All plates, angles, tees, channels, etc., 
should be brought together similarly, the numbers for each length being 
particularly noted until the whole of the material has been collected. Then 
the ordering list can be written up, all similar sizes and lengths being added 
together, residting in sheets approximately as under : — 



Order for MatertaL 




35'0J"x2' Oi'xJ' 
30' or X 2' OVxP 
10'8fx2' 0:>x 
30' 9 f X r lOi * X 

le'el^xi' 9fx 

Etc. 
40'0'xl6''x 
30'0''xl6"x 
25'0''x 12' xf 

10'0"x rxf 

Etc. 

6' X 6' X f ' x 35' 0" 
e'' X 6" X r X 20' 0" 
4" X 4" X r X 36' 6" 
4" X 4* X r X 32' 9^^ 
4"x4%i''x 7' 6' 

Etc. 



•j/r 



Occasionally some of the plates will be known as " sketch '' plates ; that 
is, they are required to be sheared to irregular outlines, and of which a 
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dimensioned sketch is put in the last column. Care has to be exercised so 
that the cost of thus cutting them will not be more than the loss of the 
waste if they were sheared to size on arrival at the girder yard. The mills 
will not object to a reasonable proportion, but it is evident that someone 
must stand the loss of the waste (the surplus material sheared away), and 
they cannot be expected to do too much of this. Often the extra cost for sketch 
plates will be fifteen shillings or £1 per ton, and if it can be so arranged that 
what has to be cut away can be utilised for packings, angle pieces, or other 
small odds and ends, it will often pay the girder yard to do its own shearing. 
If mills know that a large proportion of the plates required are to be thus 
cut, they will either raise the price all round or specifically charge an extra 
for them. Consequently the relative costs must be considered before asking 
the mills to do the shearing. If a lot of comer pieces are required cut at an 
angle of 45**, two can be placed together and ordered as a rectangular piece, 
the shearing apart being done on arrival at the yard. 

It will be noticed that in the order for plates an odd ^in. is added to 
both lengths and widths. This is equal to a margin of ^-in. all round for 
planing down to exact size, and is therefore only required on planed plates. 
It is the custom to order flats, angles, channels, and all sectional material to 
the nett required dimensions. It is often possible to save a little weight in 
ordering short lengths of angles and flats, etc., by putting several together 
to form long bars. Thus if, say, 1200 flats 3 in. x ^-in. x 1 ft. long were 
required, or 1200 angles 3 in. x 3 in. x |-in. x 1 ft., they could be cut from 
50 bars 24 ft. long, or, adding to this ^in. for each cut required, 24 ft. 
6 in. long. Material is saved, because if the mills cut them to length 
they would all come in a trifle long, and this would have to be cut ofi^ each 
one. Since cuts must be made at the yard, they might as well be done 
first as last. Besides, the mills charge generally about five shillings per ton 
extra for cutting to short lengths, and, again, the girder yard does not care 
for a whole heap of these lying about for some time before they are required ; 
they are only liable to get lost or taken for something else ; so that there 
are many advantages to be gained. 

A copy of the tests and conditions of rolling and inspecting from the 
engineer's specification should be put on each order sent out as a precaution 
against trouble. The mills should have no need to have to refer to separate 
letters or statements re same ; if they are put on the order, trouble to both 
parties is saved. Needless to say the order lists should be very carefully 
checked with the working lists ; this is responsible work and should not be 
left entirely to juniors. The working lists should be read out, and as the 
various quantities arrive they should be ticked off or the numbers set down 
in pencil opposite the proper items. Since any item in the order may be 
compounded of a number of small ones from the lists, aggregates must be 
particiilarly ascertained. It must also not be forgotten that when short 
pieces are ordered in long lengths, the working lists are to have a note to this 
effect put upon them. 
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The order safely despatched, attention can be given to the getting ready 
of the drawings for the shops, though of course this could have been got on 
with so soon as the working lists were made. The general state of unfinish 
and vagueness which pervade many of the drawings received often render it 
necessary to draft them completely afresh. At times this is so bad that the 
list of materials cannot well be got out imtil some drawing has been done, 
and where this is the case much delay is bound to occur. Occasionally, 
and generally with Government or railway work, nothing wants doing save 
the making of exact copies for the shops, and the drawings can be turned 
directly over to the tracers, thus saving much expense and time to the 
manufacturer. More often, though, there are various details which are not 
clear, or essential views omitted, and which must be rectified. If the job is 
urgent and part of it is quite dear, so much can be at once sent into the 
works and a start made with the templates whilst the remainder is being 
elucidated. 

It will be the chief draughtsman to whom the efficiency or otherwise of 
the shop drawings is due. More rests on his shoulders than many managers 
are willing to admit, for on his arrangements and system will depend the 
whole sweet working of the job. If his drawings are clear and precise on all 
points, his lists absolutely correct, and he sends them out judiciously and at 
proper times, there cannot well Ibe room for hitches in making, other than 
trouble with the men or machines. If, however, the drawings are incom- 
plete and the lists inaccurate, and both are sent out irregularly without any 
regard to girder-yard conditions and wishes, his office will be a constant 
rallying point for foremen, template-makers, and platers seeking explanations 
of obscure points or the reconciliation of conflicting statements. Work 
cannot be made either well or quickly under such conditions, to say nothing 
of the added cost. The " chief " should always personally inspect everything 
before it goes into the shops. In a small or medium-sized ofiice he will 
have time to generally superintend everything and be able to satisfy himself 
at every stage that matters are properly developing. In a large ofiice, where 
there may be fifty or sixty draughtsmen, his many duties will not allow of 
much attention to details, which he must delegate to the various leadihg 
draughtsmen; but he should always make time to assure himself that his 
system is working correctly, and that drawings and lists do not go into the 
shops except in proper form. There is bound to be a vast difference between 
the conduct of a large and small drawing office, and what is suitable for one will 
not be suitable for the other. In the one personal oversight at every point 
being practicable, the question of routine working is not perhaps so vital ; but 
in a large establishment it will be absolutely necessary to successful working. 
With a well-thought-out system in proper operation, work will come through 
smoothly and quickly and with the minimum of errors. Tlie personality of 
the chief and his own habits will infallibly shape the general conduct of his 
assistants ; a slack chief will have slack men and vice versd. Mistakes will 
happen at times in spite of every precaution, but some men are noticeably 

8 
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freer from them than are others ; and some offices will, in the same way, haTe 
less to worry them on this score than will others. With proper routine a 
mistake will not be due to carelessness or incapacity, but only through the 
human failing of not being always able to guide destiny. 

In very few constructional offices is it now the practice to ink in drawings, 
or indeed spend any more time on them than just sufficient to thresh out 
what is wanted in pencil. If full drawings have to be prepared, they will be 
the barest outlines only ; all the fill-in work will be done on the tracing, which 
will then become the drawing for the job. This is much quicker, more 
economical and satisfactory than the older way of inking in and filing away 
cumbrous sheets of thick drawings. The tracing, which should be on the 
best linen, takes up less room than does drawing paper, will stand very much 
more handling, is generally clearer and easier to read, does not get dirty, 
and will not tear easily. The best linen is recommended, because in the 
end it is the cheaper. Through its greater transparency a pencil drawing 
will be the more rapidly traced, whilst the photo copies will be all the 
clearer and sharper. Common linen is very suitable for shop use when 
blue prints are not suitable, and for erection tracings, but it shoxild not 
be used for office copies. 

The question of what is and what is not necessary to be shown on shop 
drawings is a debatable point. Some American works separately detail every 
small part of a girder or structure, so that the template-maker has no thinking 
to do, but only makes his templates, exactly as the small-scale reproductions 
given him represent ; in others, no templates as we know them are made. 
British practice is to show and dimension everything, and to let the template 
shop do a little scheming. Both systems seem to work well in their respective 
homes ; probably they are each best suited to their own class of work. 
Anyway there seems no reason why our present practice should be altered ; 
the only thing is to ensure that it is always working at the highest state of 
efficiency. This will be so when the minimiun of draughtsman's time gives 
the maximum of information to the shops, or when the template-maker gets 
all the details he needs at the least trouble to the draughtsman. General 
elevations and plans should always be first given, even if to a very small scale, 
and then all joints and connections shoidd be drawn to a large scale. The 
aim should be to so arrange that everything can be thoroughly followed and 
quickly read. Dimensions should not be spared, but be profuse; it ought 
never to be necessary to use the scale on a drawing in order to determine a size. 
If a large LinviUe girder, say, is being drawn, an elevation to ^-in. scale is desir- 
able, or, if several bays are exactly alike, to J-in., when it can be broken, with 
a plan to the same scale imder. On the elevation the junctions of diagonals 
and verticals to booms should be lettered, any two or more alike having the 
same letter, and larger details of each different one should be given, say to 
1^-in. scale. The booms should be separately drawn in diagram to ex- 
aggerated scale, so that there may be no error regarding them, and the joints of 
webs and main angles should be clearly shown. The riveting in every part 
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must be precisely stated or shown, and given in detail for all joints ; in fact 
there must be no room for doubt left in the mind of the workman as to the 
intention at any one point, otherwise the drawing fails in an essential. 
Better give too much information than too little, though neither course is true 
draughtsmanship. Curiously, it is often in the simpler work where there is 
dearth of information ; in drawing a web-plate girder, for example, of either 
single-web or box formation, and especially iF there be many connections 
thereto, the draughtsman is apt to be content with an elevation and section at 
centre. It may be all logically arranged in hi» brain, he may be abl6 to 
mentally see every single rivet, but unless he can lend the brain to the 
template-maker, it is not going to be clear to him unless everything is shown 
in black and white. A web-plate girder needs an elevation to as large a scale 
as can be conveniently drawn with the riveting plainly marked, a plan half 
on top and half through the web, and sections wherever there is a connection, 
one section to each different connection and a section at centre. If there are 
many flange plates, these should also be drawn to an exaggerated scale for 
both flanges, so that the joints can be plainly indicated. Figure everything ; 
the lengths of the plates, the position of all joints, depths, thicknesses, rivets, 
and sizes all through. Leave nothing for the girder yard to decide, or to 
chance. The draughtsman is the designer, not the plater ; and if he is of any 
use at his job, he will know intimately every little comer of his design. In 
more complicated stnictures, more drawing is necessary for office information 
as well as that of the yard. In an involved roof, such as is becoming the 
fashion in large public halls or buildings, theatres, and the like, the draughts- 
man has to make many views before he can grasp entire arrangements, 
and the works beneflt to this extent ; the most likely things to be forgotten 
are specific details of slight variations in connections ; yet connections have 
ta be made, and so someone lias to worry them out. It is a vast deal cheaper 
to do all such worrying in the office. The draughtsman should always try to 
put himself mentally in the place of a stranger to the job, and remember that 
the stranger's sole source of information lies in the drawings which are put 
before him ; he would be better able to realise then how vexing and disconcert- 
ing it is to search view after view in quest of a dimension or a guide to a small 
connection. Template-makers' and platers' time is valuable time, and when 
spent in searching drawings is so much money lost. 

When the drawings have been finished in pencil, they are to be traced. 
Some works still believe in sending nothing but cloth tracings into the yard, 
but the great majority have adopted one of the many photographic processes 
and use prints. Cloth tracings are certainly preferred by the works, and 
where a great deal of handling has to be done are still unbeaten; but for 
average work, which is quickly in and quickly out, they are too expensive. In 
the first case, the cloth costs anything from two to five times as much as does 
sensitised paper ; and in the second, it means, perhaps, two or three days of a 
draughtsman's time against a few minutes by the photographer. A girder 
drawing which will take a whole day to trace, and will cost, say, seven 



116 CONSTRUCTIONAL STEELWORK. 

shillings in the tracer's time and one shilling and sixpence for material, will 
cost threepence in time and sixpence or ninepence in material at the outside 
if photographed. Of course, the office copies must always be traced, and these 
are usually utilised as the negatives for the yard copies. Tracing paper is not 
satisfactory, except for use in sending away. It is altogether too fragile for 
either office or works use. 

There are many excellent photographic processes now which can be 
employed. The old and well-known white lines on blue ground or ferro- 
prussiate paper, blue lines on white ground, black lines on white ground, and 
brown lines on white ground may be instanced. Of these, those needing the 
water-bath only are preferable — chemicals are not only messy and expensive, 
but are so apt to rot the paper through improper use. The ferro-prussiate 
paper is the cheapest and best for all-roinid work still; but it cannot be 
coloured or worked on to any extent after making. The water-bath, black 
lines on white ground process, which can be obtained from most makers now 
under various names, is the best when either of these points is a consideration. 
It is slightly more expensive, but its advantages quite outweigh this. With 
the brown process, prints can be procured from the drawing without the 
medium of tracings if the lines are in good black ink. This is done by first 
taking a negative from the drawing and then a print from the negative. The 
texture of the drawing paper is apt to show a little ; but in those cases where 
important plans can only be loaned for a few hours, its use is of great value, 
and such small drawbacks need not be counted. It will pay, though, when 
a print is obtained, to take a tracing from it, as the paper sometimes goes 
wrong subsequently. 

It is possible to obtain both sensitised paper and cloth, and the latter is 
of value for rough handling. It is not quite so easy to manipulate perhaps, 
but at times this would not weigh with its advantages. An electric printing 
outfit is almost indispensable to the modem drawing office to supplement 
the daylight frames ; by its use printing can be carried out independently 
of the weather. In fact, in large offices the work could not be got through 
without its aid. 

The question of how many copies must be made for the works will depend 
on the size of the establishment. For a small place one copy of each drawing 
will suffice ; for a large one two sets should be made — one for the foreman's 
office, the other for the shop. It is the rule in some works to make separate 
sets for the manager, foreman, template shop, and plating shop, and extra 
copies as required. Naturally this runs to very great expense in the course 
of the twelve months, though not perhaps seeming so heavy at the time. 
More than three sets should not be required hj the largest yard, one to be 
kept in the works or foreman's office, and the other two for the template shop 
and erecting shop respectively. What has to be guaixied against is that more 
time shall not be spent in going after drawings than another set would cost to 
make, and this must depend largely on the individual peculiarities of each place. 
The cheapest course is the one to be pursued by every establishment. 
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Many offices are slack in their attention to erection marks. Whether the 
works has to erect or deliver only, someone has got to put the work together 
again at site— our railways will not yet take bridges and pit-head stocks in 
one piece. Generally it is left for the shop foreman to paint certain hiero- 
glyphics on different joints, and a junior from the drawing office copies them 
and puts them on a tracing or print to serve for the erectors. This is not 
business ; it is a most haphazard way of treating matters. Erection marks 
should be arranged in the drawing office. The objection that the draughts- 
man seldom knows how best to joint work for despatch is unsound. If he 
does not, then he is lacking in his business knowledge, and it is time he 
remedied matters. 

A good system of checking drawings and lists into the shops should 
always be in use, otherwise continual trouble will be the result. Every 
separate tracing, drawing, or print which leaves the office should have an 
identifying number. This should be entered into a book properly ruled 
with columns for the number, date of leaving office, job, works mark or 
contract number, destination, whom sent out by, and manner of sending, 
somewhat as follows : — 



Drawing 

No. 


Date. 


Job. 


Mark. 

B8. 
T.R. 
J.T. 
Etc. 


Destination. 


Sent 
by 


How 
sent 


01284 
01285 
01286 
01287 


14/3/04 

*i 

»» 

Etc. 


Ba.ss' Brewery contract No. 3. 
Troon rdad-bridge 
Johannesburg tanks 
Etc. 


Girder shop 
Surveyor 
Glynn k Go. 
Etc. 


A.B. 
A.B. 
A.B. 

Etc. 


Boy 
Post 
Poet 
Etc. 



A complete register is thus kept which can be referred to at any time, 
and which puts all essential facts beyond cavil. The ^^mark" or contract 
number, whichever is variously preferred, is merely the shop name for a job. 
It is usually considered best to distinguish work by such means, and its real 
destination is not then supposed t) be known in the shops. It is very 
questionable whether there is any advantage, but the practice is general, 
the only pohit being whether letters or numbers are the best to use. 
Personally, letters are preferred, since they can be arranged to form some 
clue to aid the memory of the staff, whereas it means a distinct effi)rt to 
carry in mind isolated numbers. In some works a further column is added 
for the foreman's signature when receiving drawings, but this is of doubtful 
value. If the office is large and there are many draughtsmen, it will be 
better to add columns for "drawn by," "traced by," and "checked by"; 
otherwise, in case of errors, it would be difficult to locate the responsible 
parties. On the whole such a register should be kept as simple as the size 
of the office will allow. 

With regard to the sending out of the working lists, these ought to be 
press-copied, so that an exact duplicate will always be in the office. It is a 
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great improvement to type instead of write them, and then they can be 
manifolded. A small office could not keep a really -expert typist going, and 
occasional typing by juniors is not to be recommended when so many 
figures are involved. But in a large place two or three typists can find 
work, and typed lists are preferable in every way to written ones. 

When payment is to be made by weight, eithpr calcidated or actual weighed 
weights, the working lists will be used on which to base the calculations. 
Since they contain every piece of metal used, large or small, they are 
obviously the very best thing to utilise. Each item can be readily and very 
quickly run out in poimds and totalled and turned into tons and cwts. for 
each complete girder or piece. A little practice will enable one to carry the 
weights per foot-run of sectional material in the memory, and it is then 
only a question of a few minutes to determine what is required. Needless 
to say an independent check should always be given to such figures. It is 
customary to estimate the weight of mild steel as being 40*8 lbs. per square 
foot of 1 in. thick, and all tables are drafted on this basis. Calculated weights 
should be compared with the results shown by the weighing machine, when 
errors on either side can be detected and adjusted. It is astonishing how 
closely the two will approximate; if lists are thorough and material exact 
to size, a variation of 2 J per cent, either way or an extreme of, say, 5 per cent. 
is generally all that is found. Should this be exceeded, the matter should 
be further probed. 

It must not be forgotten that copies of those items of the specification 
which refer to the method of doing work must accompany the drawings into 
the shops. These should be properly booked out, so that there may be no 
mistake as to their having been duly sent. 

Questions of office equipment, arrangement, and usage are not properly 
germane to the present purpose, nor the relation of the drawing office to 
other departments, or the business and financial end of the works. They 
are far too big and important to be treated in any but an exhaustive fashion, 
and this is not now permissible. 



CHAPTEK XIII. 

THE TEMPLATE SHOP. 

The girder-shop foreman, who will probably be more or less familiar with 
the drawings through being consulted on points thereon before he really gets 
them in the shops, shoidd, on receiving them, at once master them thoroughly. 
If there should be anything wrong in them which has been overlooked by 
the draughting staff, it will save much time if found before work is actually 
commenced. Many times awkward points are not seen until the full-size 
setting-out is done, and these, of course, he cannot discover ; but so far as 
workable joints, riveting, and all minor details are concerned, he should 
assure himself that all is in order. When a foreman gives out drawings to 
his men without having thoroughly examined them himself, he must spend 
time looking into them as questions arise, wasting not only his own time but 
his men's. There is always boimd to be a certain number of points on which 
a man must consult his foreman ; in fact, few workmen would feel happy if 
they could not raise some query or other on every job passing through their 
hands. If the foreman knows his work he will have an answer ready; 
if he has to pore over the drawing and unravel things there and then, he 
is but proving that he is not doing what he is paid for — saving his 
employer's money. 

The next step is to get the templates ^ made, and the material sorted out 
and put ready as it arrives from the mills. 

A recognised essential nowadays to a structural works is a good template 
floor. Years ago the common way of making templates was to set work out 
on platers' tables. In the beginning of the trade the actual plates and other 
materials to be used were laid down either on a floor or trestles, and marked 
off for shaping and punching by hand. This developed into putting down 
low cast-iron trestles and laying on these boiler or other plates, on which 
setting-out could be done ; then templates were made of thin sheet-iron to 
this setting-out and used for marking off. Occasionally plates for other jobs 
iwere utilised — time was then no factor — until they were wanted ; usually 
the trestles would be placed parallel with others to form long rows, perhaps 
40 to 100 feet in length, and if the job was irregular in shape the trestles 

^ Templates are dummy reprodactions in wood or iron used to mark off the actual 
materials and ensure accuracy in the several pieces of a girder or other structure. 
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and plates would be pulled about to suit. That was in the days when a 
100-foot girder was a big thing and setting out did not involve the awkward 
angles and long striking points it does now. As jobs grew in size and 
templates got bigger and bigger, the sheet-iron method as steadily went out of 
favour. Accuracy became more and more important, and half a dozen thin 
whipping sheets of iron would not butt together with the necessary mathe- 
matical precision ; they were awkward and inconvenient to handle, besides 
being expensive. So the practice grew of utilising wood in its place, until 
to-day fully 90 per cent, of the work made is put together through the 
agency of wooden templates. The old platers' tables had also to be discarded ; 
they were no longer wanted to lay material upon to see that it coincided with 
the setting-out, and they were too cumbersome and not anything like large 
enough for the growing work. They served very well so long as plate or 
open-web girders up to 40 or 50 feet span were the general run, but they 
were not economical over these limits. True, some very fine work has been 
done upon them. The methods used for a Crumlin viaduct are not to be 
despised, but that they were not the best way of doing work is proved by their 
gradual abandonment and the general adoption of the spacious template-shop 
setting-out floor. 

With the use of wood has grown up a body of skilled template-makers — 
many of them old pattern-makers or joiners — and the time necessary for 
turning out templates has through their agency been cut again and again. A 
good template-maker will only need to set out on the floor when angles or 
lengths cannot be otherwise accurately determined, or the precise sweep and 
contour of a curve with many radii has to be obtained. He has a grasp of 
what he is doing, and can work directly from the drawing on to the wood for 
all ordinary cases. In some American works he seldom even visits the floor ; 
draughtsmen come down and set out full size everything required, so that 
they can make the shop drawings absolutely complete in themselves. There 
are advantages in this, but the disadvantages are that the template-maker is 
deprived to a very great extent of the opportunity in awkward cases of fitting 
his work on the floor to a setting-out and thus proving it. If anyone's time 
has to be spent on the floor it is better to let it be the template-maker's. He 
is at a less wage, and has not to study his clothes when stooping and bending 
or kneeling ; he will do it both quicker and at less cost. 

The floor is usually a boarded one, and will vary in size according to the 
kind of work carried out. From 2000 feet square upwards will be normal 
sizes, though in small works there are many considerably less than this. The 
joints should be good and close, and for first-class work the floor should be 
planed and trued after laying. The setting-out will be done with steel tapes, 
chalk and line, large set and other squares, ordinary trammels and compasses, 
and straight-edges of various lengths. Running round the floor, or at one end- 
or in a separate annex, will be the benches. It is better for them to be placed 
away, so that there will not be any tmffic over the setting-out floor, which 
should be taken care of. There will always want to be at least one side of 
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the floor benched, so that when particular work is being fitted on the floor 
alterations and settings may be done expeditiously. But all the ordinary 
benches are better away from it. A good plan for such a shop is shown 
in fig. 33. 

Light is, of course, a sine qua non, so that, besides the side windows, there 
will be continuous roof glazing, which must be thoroughly whitened in 
summer-time. The large doors at the end of the floor should only be 
opened for the passage of long templates made on the floor ; for all other 
purposes the other two doors must serve. Such a shop need not be high — 
it is floor-space which is wanted, not height. On mixed work a building of 
this size would well serve a mediumnsized works turning out, say, 5000 tons 
per annum. If the work was entirely of a light and intricate character, a 
bigger floor-space would be advisable. 

The timber generally used is a good quality pine or red deal, and is bought 
sawn in widths of from 3 to 5 or 6 in. and about |-in. thick for the framed 




Fio. 83.— Plau of shop. 



templates, together Vith 11-in. wide boards up to 1 in. thick for the solid 
templates. At some works a cheaper timber, such as white deal, is used for 
the bracings to templates, the better qualities being reserved for cases in 
which work has to be put upon them. A good timber gives a good template — 
other things being equal — ^and is worth the difference in cost in time saved. 

The template-maker does not need a large kit of tools — a panel and tenon 
saw, brace and bits, smooth and jack planes, one or two chisels and gouges, 
squares and bevels, a few gauges, hammers, rules, and straight-edges, etc., 
suffice for his wants. A steel straight-edge fastened to the raised back portion 
of his bench, 25 feet and over long and accurately divided into ^in., will be 
of considerable assistance. A mitring and squaring machine in the shop is 
useful, but power tools are not necessary ; there is no work for band and 
circular saws, mortising and tenoning machines, etc. On some jobs the em- 
ployment of light portable pneumatic boring tools is an advantage, but to be 
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auy a&Ting over the ordinary brace and bit there must be a big straight run 
of holeB to be bored. For a few holes they &re uBelesa, since the time spent 
in picking them up and arranging the pipes could be spent in doing the 
work with the brace. They are therefore of most use in shops dealing with 
heavy structural plate girders and the like. Fig. 34 shows one type of these 
little machines. They weigh about 1 4 lbs. each, and are not therefore too heavy 
for prolonged use. In a lai^e shop there would be several stationary airsupplies 
at convenient points, and each machine has about 20 feet of flexible tubing 
attached, which can be connected at will to the nearest supply. The equip- 
ment, therefore, of a template shop is not a very serious matter. 



Fio, 34. — Pnenmatic borrr. 

On receiving the drawings the foreman will apportion them amongst his 
men, whose duty it will he to make skeleton facHiukiles of all plates or sections 
with holes in them, and of all cutting, splaying, mitring, or jointing at an 
angle ; and generally of all pieces to be used which have tvork put upon them 
other than plain straightforward planing, etc. 

The operation of template-making is not difficiilt work, but it calls for 
great exactitude and facility in reading drawings and aetting out A good 
class of men is required, especially in shops dealing with the more complicated 
structures. The eomtruKtion of the templates is of minor importance com- 
pared with the ability to set them out quickly ; hence handicraft is not of 
the same moment as it is, for instance, in pattern-making ; at the same time, 
a smart man all round will have an advantage in that, after setting out, he 
can clear away quickly ready for a fresh job. 

Small templates, such as comer and connecting plates, small brackets, eto., 
are simply solid pieces of wood of thickness commensurate to their size, cut 
to the right shape, and with the same sized holes in them, in the exact 
positions required, as must be in the steel plates. These are laid on the 
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roughly sheared plates, which are then marked oif to suit. The following 
figures will be typical of such templates : — 






Fig. 86. —Templates. 

It is evident that by their employment any quantities of plates may be made 
in exact duplicate of each other. There is a " face " side to each template, 
and this will be laid next the piece which is being inarked off. 

Large templates are- made in skeleton. That is, narrow timber is used, 
and this is framed together rigidly in such a manner that it gives all the 
information wanted at the minimum of timber used. Thus a flange-plate 
template would look like fig. 36. Every hole required, it will be seen, is put 
in its proper place, so that the only thing to do in the yard is to lay the 




Fio. 86. — Flange-plate template. 

template flat on the material, clamp it in the best position, and mark through. 
The " face " side will always be flat to allow of proper bedding. The diagonals 
shown are merely stiffening pieces to prevent racking or getting out of shape, 
and are put on in various fashions to suit the man's fancy. Of course, if 
holes were required in the parts they cover, they would be put in. 

Angles are marked out by means of two strips fastened together at right 
angles and holed as necessary; the flanges and webs of joists by strips or 
framed pieces according to size, as above ; generally for stiffeners strips are 
sufficient, as most works possess proper blocks for bending ; the aim being in 
all cases to make the templates so that they can be used in the handiest 
manner consistent with accuracy. It is the template-maker's duty to verify 
the holes and joints everywhere ; the shop takes no cognisance of these until 
it comes to put the work together, so that all responsibility rests on him. All 
minor parts must be marked off' from the principal ones. One setting-out 
must do as much duty as possible ; thus main-angle templates must be marked 
off from web do., flanges from angles, or corresponding orders; by these 
means exact similarity is attained, and if the material is properly marked off 
and manipulated it is evident that everything will be in agreement. In 
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fact, it is well known that so much faith have Americans in this system of 
work that it is seldom that jobs are put together in the shops to any extent ; 
generally all assembling is done for the first time at the place of erection. 
English engineers do not care for this, but it is really much the most sensible 
plan so far as ordinary straightforsward work is concerned. For intricate 
work the expense of putting together in the yard is well worth incurring, and 
of course, all members which can be riveted whole in the shops will alway 
be done so, since shop work is infinitely cheaper and better than "field" 
work ; but there is much steelwork made on which we could well take a 
lesson from our rivals. 

In open-webbed girders of the lattice type many bars are alike, and, if 
the design is favourable, possibly only four or six strip templates may be 
necessary. In girders of the Linville type each tie and strut may be different, 
so that separate templates will be required for each. They will have to be 
properly marked, so as to indicate which is which, and the plater will be 
responsible for their due selection. When tie-bars are large and have only 
to be cut and holed at their ends for connections, full-size template ends would 
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Fig. 87. — Strip for connecting templates. 

be made, and be connected together by a smaller strip to the correct length 
required, as shown in fig. 37. In setting out such ends, the whole joint would 
have to be put down on the floor, so as to obtain correct angles of bars, and 
then the templates would be carefully made to the setting-out. 

The timber used is not planed or dressed, except where necessary,, as this 
would only be waste of time. Nails are better than screws for fastening 
parts together, as they are more quickly driven, the parts can be steadied 
together better, and they can be clenched on the underside if wished. The 
templates are sent out of the shop just as they leave the bench, and are not 
painted or protected in any manner. Usually they are only wanted in use 
for a very short time, when they may never be required again. Some of the 
more valuable ones, or those for stock work, such as the Crown agents give 
out, are worth taking care of, but the remainder are re-used where possible or 
destroyed ; housing room is dear unless there is commensurate benefit. 

It will be easier now to understand why it is so much cheaper to be at a 
little trouble in designing so as to get as much similarity and uniformity 
as possible everywhere. Take the case of a long girder. It is obviously 
impossible to get templates made 100 feet and upwards in length, just 
as it is not possible to get flange plates of that length. Now a 100-foot 
flange will be composed of several plies of plates with many plates to each 
ply. If the plates can be largely of the same lengths, and the rivet pitches 
be regular for several plates, it follows that one template can do duty where 
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otherwise several would be required, and it is possible for the flange templates 
to leave the template shop with an inscription on to the effect that so many 
are required off, instead of one only. This not only makes a substantial 
difference to the cost of templating, but also to the cost of marking-off and 
all subsequent operations. 

The great essential in templating is obviously accuracy. Without this it 
has no virtue and good work cannot be done. " Near enough " is no phrase 
for this shop — everything must be exactly right. A slack man at his trade is 
no use here, and every precaution must be taken with both men and tackle 
to see that a high standard is maintained. The foreman should always give 
attention to all work turned out ; so long as the '* fountain head " is right 
other mistakes will be hard to make. 

It is the custom to mark countersunk holes by putting a circle of paint 
round them, the marker-off denoting this on the steel in the same way, when 
it is properly attended to by the puncher and driller. Perhaps in some 
girders one long template may be made for a long plate or two, and then cut 
down by degrees to suit the smaller ones ; this is always possible where the 
riveting is well arranged ; odd holes which do not happen to come in may be 
plugged up and fresh ones put in in the new place required. In some yards 
templates are not made for every little plate ; for instance, the bearing plates 
on a girder will be marked through from the flange plate to which they 
are to be attached ; the end plates of a plate girder will be marked off from 
the end angles, and so on. It is sometimes economy to do this — a good 
deal depends on the plater in charge. A good man will save a deal of tem- 
plating very often, because the foreman knows he may be trusted to do 
things properly. 

When templating was done in the old way the plater was a very important 
figure in the girder yard; he had to do the whole of the setting out and 
making of templates as well as superintend the assembling. Naturally he 
commanded high wages and was thought much of. In some works in the 
North of England to-day he can still make £4 to £b per week, and some- 
times more. He is, however, a declining force, and there are several shops 
employed on repetition work where the " plater " is but a glorified labourer 
with the handsome wage of twenty-six shillings per week. When the tem- 
plate-making was taken out of his hands he lost caste rapidly, and the average 
works — given the right foreman — can get competent men to undertake what 
is left of his duties for from thirty-five to forty shillings per week, with 
perhaps another ten shillings for a specially good man. Template-makers' 
wages vary very much in different districts; they are much higher in the 
North of England than in the Midlands or the South. The standard wages 
for pattern-makers being perhaps on the average thirty-six shillings per 
week, the average template-maker does not usually expect much more ; perhaps 
thirty-eight to forty-two shillings per week would cover the usual rates, with 
up to another ten for a first-class leading hand. 

Reckoning this way, it is evident that the new system is far before the old 
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in point of coBt ; the old cannot be compared with the new, so far as accuracy 
goes either. The system of wooden templates has helped not a little to 
bring down the price of steelwork, so that it is now one of the cheapest 
constructional agents known. The old way of making them of sheet-iron 
was slow and tedious — metal cannot be carved with hand-tools in the same 
way that wood can, and when made they were awkward and inconvenient 
to handle. Of course, if they were worth keeping they were practically in- 
destructible, but the small percentage of which this could be said did not 
help much. 

Some works make most of their small templates — the connecting and angle 
plates, etc. — out of thin tin or zinc, and the method is to be commended 
when there are many to be taken off each. The zinc particularly is eas)' 
to treat with hand-tools, and labour thereon is not very costly, whilst the 
template will be lighter and more easily handled than a thick wooden one. 
Most substances have at one time or another been called upon for this work, 
and there is no reason why anything handy should not be used. Stout 
millboard makes excellent small templates, whilst even brown paper is 
not to be despised. 

As regattls methods of making, much might be said were it not that such 
a lot depends on the drawings. In this way : given a straight run of 4-in. 
liveting, a wooden strip can be laid against the steel bench straight-edge 
rule and the centres marked off rapidly by means of a square and pencil or 
soriber. If, now, it is the stiffeners which are in even dimensions, and the 
riveting has been left to take care of itself, progress will be very slow, and in 
some cases the dividers will have to be used to laboriously step the centres 
out truly. Since it is the setting-out which is the principal part of the work, 
it follows that on the drawings will depend the methods to be used more than 
anything. Of course a handy man will have many tricks of doing things 
which give him an advantage, but there is no patent way to quick work yet 
discovered. A good knowledge of geometry is bound to be a great help in 
difficult situations, but such information must be sought in the proper 
quarter. Successful template shops are those possessing the most brains, not 
machinery, and a talent for organisation of work. Many helps to progress 
may be made, such as specially divided staffs for different regular rivet pitches, 
fixed trammel heads with steel rule let in floor for taking off radii quickly, 
fixed gauges for rivet centres in different regular-sized angles, tables for 
the same for irregular angles and such-like small adjuncts, the value 
of which depends more on the will of the men using them than on 
anything else. 

It will be found of great help to store the timber to be used in a proper 
place. If the strips or boards become scallowed, they cannot make first-class 
templates. Attention should also be paid when buying to see that they are 
free from knots, shakes, and other imperfections, and that they are perfectly 
dry and well-seasoned. Green timber is an abomination to a template-maker. 
If timber is bought which has an awkward grain, or is dead or sappy or 
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wet, the brace cannot be expected to put perfectly smooth holes through 
it, yet these are necessaiy to good work. Parsimony in this direction is not 
economy. 

It should always be remembered that the mission of templates is to mini- 
mise skilled shop or yard labour. They are an instance of specialisation, in 
that men devote themselves entirely to their production instead of making 
and then using them. The men who use them do not need to be so highly 
skilled, consequently a saving must be effected if the skilled man can always 
be kept on the skilled work. To be a success, however, such a system of 
labour must provide that the unskilled man is not presented with difficulties 
beyond his powers ; that is to say, the templates made must be the essence of 
simplicity ; there must be nothing roundabout or demanding the exercise of 
brain-power in their use. One thing at a time on any one template and then 
a journey to the shop for alterations, however small, is a golden rule. 



CHAPTER XIV. 

■ 

THE GIRDER SHOP— I. 

A GREAT change has come about in the places of manufacture during recent 
years. Up to a decade ago it was usual to do all assembling in the open air ; 
now it is usual to do it under cover. Certainly there are still many works 
dependent on the girder ** yard " — some of them amongst the largest and 
most important in this country ; but taking the known works of the world it 
is pretty safe to say that the majority now work imder cover, or are making 
arrangements for so doing. The principal reasons for the change are to be 
found in the influence variations of weather are boimd to exercise on outside 
work ; men will not work in pouring rain — they cannot work in snow. 
Another reason is the short daylight hours in winter and the impossibility of 
arranging satisfactory illumination — especially as this is most wanted just at 
the period when the elements are inclined to be the most unkind. No one 
who has not tried it can know the wretchedness of trying to work on a push 
job on a winter's evening with rain falling and lialf a gale blowing. What 
light can be obtained is dull and fitful ; it is most difficult to see what one is 
doing, and to add to this vexation the rain is soaking in to the skin and the 
wind is beating and piercing one with cold. It is hard to ask men to work 
under such circumstances ; it is most difficult to keep them at it. Riveting 
becomes an almost impossible task; the rivets will not heat, or, if heated, 
cannot be kept hot ; the holes can only imperfectly be made out ; everything 
is clammy and wet to the touch ; and everyone is sensible that the best work 
is not being done, nor can be done. The difference in output between the 
winter and summer months is alarming, and it quickly caused masters to 
consider whether summer conditions could not be made to obtain during 
the winter. 

So girder yards began to be roofed in, and then came the girder " shop " ; 
and during the months when its covering is a protection there is no doubt 
but that it radically affects output and makes possible that which previously 
was impossible. A good many engineers regret the change, and all are by no 
means unanimous as to its wisdom. Given good weather there is no gain- 
saying the fact that work is pleasanter and can be got through quicker in the 
open. Men naturally work better outdoors than in shops — ^provided there ia 
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not too high a temperature ; there is a greater sense of freedom and space, 
and an entire absence of the objectionable resounding of every hammer-stroke 
and little noise. Then again, no matter how big the shop scheme, there is not 
the space available — or does not seem so — as there is in the yard. Girder 
yards never seem so choked with work as do shops ; or rather it never seems 
possible to put quite so much work on the same ground in the latter as in the 
former. The one is full and choked up when the other could still find a little 
more room. Another matter is that shops are not elastic, and are bounded in 
height as well as length and breadth, and so many jobs have to be differently 
managed when done imder cover ; at times they cannot even be properly put 
together, and this may be a serious drawback. 

From the designer's point of view the best thing about the shops is the 
protection they afford to the work in hand. With the chances of oxidisation 
so much diminished, a better job must ensue, and there is no question but 
that the change is all for the better from this standpoint. 

The point which specially appeals to the maker is, is there money in it ? 
Do the shops pay for the outlay involved ? It is an easy task to buy a field 
or two, put up a little shedding to cover the main tools, and have all the work 
assembled in the open ; the capital involved is not very great. But it alters 
considerably when the whole area has to be covered in and immense shops put 
up of a height commensurate to the work to be undertaken. What was a 
flea-bite becomes a most serious undertaking, and the capital necessary a very 
large amount. 

The best answer will be found in the fact that it is experience which has 
dictated the course, and this is, after all, the very best guide we can have. 
Hitherto the greatest difficulty has been to make the large tools necessary for 
work of any size pay properly by keeping them at their maximum output. 
For perhaps seven months of the year they worked well and fairly constantly ; 
for the remainder they would be on half-time or less. This meant that plant 
which could deal with 100 tons per week during good weather hardly touched 
50 tons during bad and unfavourable weather, and an output which ought to 
have been 5000 tons per year was actually only about 4000 tons. At this 
latter figure perhaps only a moderate profit was made, and if looked at only 
so far reajson would seem to be against the wisdom of embarking further 
capital in shops. But if, given shops, the output can be largely increased for 
the same tools, and the vast sums formerly spent on totally inefficient lighting 
be saved, a different complexion is put on the matter. It was always a 
problem how best to light a yard. Flectricity is now available and in a 
measure mitigates it ; but previously the crude oil burner was about the best 
which could be got, and this was terribly expensive. It was picturesque — 
perhaps ; but effects of this nature are not exactly the aim of girder yards. 
During some push work one winter at a works where the writer was engaged, 
forty barrels of this oil were consumed every week ! Compare this with the 
cost of lighting shops, to say nothing of the gain in illumination ! 

The secret of success is continuous maximum output at the lowest unit 
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expense. Only in this way can the big tools of a modem girder yard earn a 
profit to their owners. The ideal method of working is the continuous plan, 
when work is never ceased night or day. For many reasons we have to fall 
short of the ideal — it is not practicable in all places, nor, if practicable, is it 
invariably profitable, such is the contradictoriness of human nature — ^so the 
next best plan must be taken, and efforts made to ensure the utmost results 
during the accustomed hours of labour. It seems peculiar that so few works 
are successful with the twenty-four hours' system. It has been again and again 
demonstrated that it can be successfully worked, and again and again denied 
after every effort seems to have been made. All business men hanker after 
its glowing promises ; few are fortunate enough to be able to inaugurate and 
maintain it. There is, of course, much that can be said against it, and the 
probabilities are in some places it is quite impossible, whilst in others it 
might very well be run, even for the same trade. 

Be that as it may, every place is vitally interested in obtaining the utmost 
results during the hours it is supposed to be actively engaged. If times are 
from six until five or any other hours, that period should be stuck full of 
work — everything must be going its hardest and there must be no slackness 
anywhere. A £500 tool must be demonstrating its worth -by its unceasing 
production — ^all delays, all waitings are only so much handicap on its showing. 
But all this can only be the result of the succeeding operations being just as 
quickly performed. If there is delay in the assembling, the punching press 
cannot be kept going; if the yard is blocked, the planers, the drillers, the 
shearers, and the riveters must take a rest. That is where money is lost. 
So soon as the regularity of the various operations is upset, so soon does loss 
begin to creep in and profits vanish. That is why big shops are recognised as 
profitable investments. 

It seems almost a pity that the advantages of the yard and the shop 
cannot be combined. If only it was practicable to make collapsing walls and 
roofs to be rolled aw^ay so soon and just when they could be dispensed with, 
and be replaced just as easily, conditions of labour would be ideal. As it is, 
we have to choose the best all-round plan available ; there is small doubt this 
is the roofed-in girder yard. Many works temporise and have both, and it is 
conceivable that their wants are best supplied in this way. If work is not 
wanted in a great hurry and jobs of the class undertaken are not often in 
the market, it might very well pay to do some of it under cover and some 
of it outside. Whatever the weather, work could then be carried on. But 
for the busy bustling shops where work is wanted quickly in and out, and 
a large turnover must be made if profits are to accrue, the covered-in plan 
is by far the best. 

It did not use to be the practice to put all tools under cover even. If a 
few of the old yards are visited — most of them are by now out of active use — 
it will be seen that a little shedding over perhaps a planing machine was aU 
the cover they ever boasted. Punching and shearing, straightening and 
riveting were all done in the open; occasionally a few boards would be 
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placed like an umbrella over odd machines. It makes one wonder whether 
the men were cast-iron in those days, or whether the seasons were kinder. 

However, whether under cover or in the open, the operations of work will 
have to be the same, and before we can intelligently discuss the design of 
proper and convenient shops it is requisite that these be imderstood. 

On arrival at the works, it generally happens that the materials for 
different jobs are all mixed together, and the first thing to do must be to sort 
them out according to the invoices. In many works this is not done — for one 
tiling there is often no room available to lay out and properly separate — the 
steel is unloaded and dumped in a heap just as it arrives, and it is turned over 
as it is required. ' This practice is not commendable, since much time is often 
thrown away in moving different bars or plates many times over. At other 
places the straightening machines are set to work and draw from the heaps 
as they come, first straightening and then laying out in proper order. This 
means that perhaps a few angles for a job may not come through for some 
time, whilst angles for another job which is not urgent get treated first. 
Usually like material is sent from the mills in the same trucks; thus all 
angles will be together, all plates tlie same, etc. When there is room, 
therefore, it is not much trouble to at once sort out and lay down in order, 
so that any one job can be got at immediately, and without the expense of 
turning over to find it. 

When this is over it will be necessary to straighten all bars and plates, 
and sometimes rolled steel joists and heavy channel sections. At the mills 
they are carried after rolling to the cooling ground, first being cut whilst 
hot to the desired lengths by means of the circular saw or other tool. 
Through being pushed or pulled about, or cold winds whilst cooling, sectional 
material often assumes a slightly curved form, plates being buckled a 
little on their surfaces. It is usually possible to get them cold-straightened 
before leaving the mills, if desired ; but since they are bound to get a little 
knocked about on the journey to the works, and also for cheapness' 
sake, it is best to do this on arrival. Plates are straightened in suitable 
rolls made wide enough to take the largest width likely to be used, 
machines being made variously with three, five, six, seven, eight, or ten rolls, 
according to the duties they are to perform. 

Fig. 38 shows the simplest form in use. Three rolls only are used, of 
diameters varying from 6 in. to 14 ins. according to the size of machine and the 
strength required. Strictly speaking, it is a bending machine, but in small 
yards it often combines this with straightening, as it is plain that a tool 
which will bend will also straighten. - In large yards separate machines 
would be used. It is the most useful type of rolls made for all-roimd work, 
being particularly convenient for turning out bent or dished plates having a 
section like fig. 39, such as are so often used for bridge and warehouse floors. 
If the end housing is made hinged, plates can be bent to a complete circle, 
as they can then be readily removed. When intended for such work the width 
between housings should be as great as possible, so that narrow plates can 
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be bent longitudin&lly. Up to 15 ft. ia aa ordiiiary widtb ; for medium work 
9 ft. will be found convenient. If only intended for straightening and small 
bending, 6 ft. or 7 ft. might Buffice. In different models the top roll is 
placed either between the two bottom ones or directly over the front bottom 
one; in the first cose adjustment is made by the top roll, and in the 
aecoad by the back bottom one. There is not much to chooee between the 
two, the first case being, perhaps, the moat usual. The bending of 



Fio. 38.— Muhine with three rolU for Btnigtiteniog tuid bending platM. 

straightening is accomplished, it will be evident, by the approach or 
withdrawal of the several rollers, sufficiently delicate adjustment being 
possible by the screw gear provided. It is always better to have a tool 
lieavier than may be thought really necessary, since the service is constant, 
and at times very heavy work has to he faced. The majority in use are belt- 
driven, but they are to be obtained adapted to any power. 

When multiple rolls are used the machines are intended for straightening 
only, though by a little scheming they may be used to a limited extent for 



Fio. 39.— Section ofdiBhed pUt«. 

bending. Fig. 40 will illustrate one with seven rolls, and it will be seen 
that the amingemeut is vei^- similar to the three-roll type. Adjustment 
may be either by power ov hand. For heavy work not more than six rolls 
are deemed advisable, but eight or ten can be used for lighter material. 
These machines are not made of such great width between the housings, 
since there is no use in them being wider than plates are ordinarily rolled, 
and few shops possess them over 8 ft. ; perhaps 4 to 5 ft. is a more general 
size ; wider plates can bo dealt with by the three-roll type. They operate by 
alternately slightly bending and corrugating, and make a very fair job of 
J-in. and |'in. plates ; but the thinner plates always require a little after- 
hammering to make them perfectly true ; in fact, even the thicker plates, if 
required absolntely without wind or kink, must be so treated, though, nnleas 
for very particular work, this is not usually done. 
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The vertical rolls, fig. 41, are specially intended for bending, and are 
used principctllf for boiler and pipe making ; they liave three rolls and 
are exceedingly heavy and massive, talcing easily IJ-in. plates! They are, 
perhaps, hardly within the scope of structural steelwork. Kig. 42 shows 
the new hydraulic plate-benders. Their feature lies in hendiug plates right 
to the edge— a result not quite attained by rolls, which leave a small space 
at the ends uubeut Very quick work is possible by these tools, and they 
are exceedingly powerful. They possess an advantage over rolls in that 
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once set to the correct stroke for any given curve they are independent of 
skilled labour. Figa. 41 and 42 are given because the tendency of steelwork 
is to get heavier and heavier, aud on certain jobs, notably those in which thick 
steel cylinders are employed, they will do cheaper work than will rolls. At 
the same time they would not pay to buy specially for such a purpose unless 
a much greater run than the ordinary was being dealt with, or there was 
other work to do for which they are adapted. Tools of this nature are not 
bought for a few pounds and need constant work to justify purchase. Tho 
best all-round plate-bender for the girder shop still remains the original 
three-roll machine as in fig. 38. In fact, there has been no serious attempt 
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made to displace it. It covers a very great range, and since n hinged housing 
has been added (formerly they were both solid), to enable the withdrawal of 
circled plates, they act very efficiently and, in good hands, fairly rapidly. They 
are always the firet tool to be purchased, and on general work one set will 
keep a yaitl going with an output of 2000 to 3000 tons annually, doing 
both the bending and straightening required. Over this amount a set of 



Km. 41. — Machine wiih vertioil rolle for bending boiUr pUte^ 

multiple rolls for straiglitening only, ns fig. 40, might be added, when the 
two machines would cope with nearly 7000 tons of average work. 

The original way of straightening platea was to lay them on a surface 
plate and hammer them cold, and there is still no better way known of 
securing absolute flatness. Surface plates should be of the toughest cast-Jron 
with a hard surface {chilling is not invariably satisfactory, though eminently 
so with some irons) and of a good thickness — not less than 6 in. The size 



THE GIEDER SHOP — I. 135 

will depend on the nature of the work, but will be hi the neighbourhood of 
6 ft. X 4 ft. Tlie plate is laid upon the block, and a good man will quickly 
bring it to truth. For girder work there is no iieceusity to go to this 
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expense ; but when steel doors, etc., liave to Iw made it ia letter to " cold 
flat " than to have the inspector reject theui because they are in wind. If 
these blocks have much work to do it is astonishing liow quickly — com- 
paratively — they wear out, especially it the metal is not good. Perfect 
homogeneity is an essential, or they quickly get into hollows. 
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JuBt as plates used to be straightened by band, so was aectional material. 
Angles, channels, tees, etc., were placed across a cast-iron hollowed block 
and struck with the sledge in various places until they came straight. Until 
quite recently this was the general practice ; it was fairly quick so long as 
the sections were small, was Batisfactory, and did not demand skilled labour. 
The first attempt to employ tools was the hand-power press shown in fig. 
43. Its action is evident and it still poesesaea the merit of simplicity and low 
initial cost. As sections grew in size and got atiffer, the tool soon proved 
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itself an advance on the sledge, and it still does good service in many yards. 
But the continued growth of sections demanded more powerful tools, and the 
power-bender shown in fig. 44 was evolved, and was quickly followed by the 
hydraulic-press arrangement of fig. 45. These two tools are to-day the 
standard, and many improvements have rendered them highly efficient and 
very satisfactory in working. Fig. 44 is geared and belt or electric driven, 
making from thirty to sixty positive strokes per minute, tlic intensity of which 
is under the control of the operator, the hand-wheel providing a ready and 
delicate adjustment. The hydraulic machine is not quite so quick, but is 
more powerfid, and specially suitable for the heaviest sections of joiste and 
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cbaanelB. It should have a quick power return and be capable of being 
managed through the agency of one handle. 

For very light eectious the hammer is still the best ; for medium and all 



angle and tee sections up to 6 in. x 6 in. x |-in. the geared aiachine is 
generally in use ; for all heavy work there is nothing to beat hydraulics. 
Shops engaged on light work will depend on the 6rst two ; a general trade 
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will require all three. One geared and one hydraulic straightener will be 
sufficient for an output of 4000 to 5000 tons per annum. The hand-screw 
machine is not often bought now, but it is exceedingly handy and very suit- 



able for those uliops which ocouiionally do a little steelwork ; for everyday 
and all-day use it is too slow and tiring. All machines act on the same 
principle — a central movable ram forcing the bar to bend between two 
projections on a fixed liead. Of course they bend material just as easily as 
they straighten out, and all angles, tecs, etc., which have to be bent cold 
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are done upon them. Bending is a longer job than straightening, especially 
if there happens to be two or three centres to the curve; a great deal 
depends on the man in di&rge— -one who is able to *^ humour " the machine 
will get two and three times the amount of work out of it as another who is 
clumsy and lacks " gumption." A quick stroke and a light pressure repeated 
two or three times is better than a heavy single stroke for most forms of 
bending. For work on site of erection where power tools cannot be used, 
the primitive " Jim Crow " is still the best-known means. Fig. 46 illustrates 
this. It can be used in almost any situation where a man can get, and itg 
bending powers are undoubted. In fact, there are few shops to-day without 
one or more — it is such a useful auxiliary tool. A handy extra bender when 
required at any time can be made from a common hydraulic jack laid flat on 
any suitable table and secured so that the body cannot move. A couple of 
stops fastened down at a foot or more apart, either side the head of the ram, 
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Fio. 46.— "Jim Crow." 



will hold the material in place. THe work is slow, but it will be good, and 
the tool is not to be despised. Many other similar applications for particular 
work will occur to the reader. 

The straightening will generally be in the hands of a leading man, who 
will be responsible for seeing that every piece coming into the works is 
properly straightened before use; if the works are large, two men may 
share the responsibility, one taking the plates, the other the sectional 
material. The remainder of the men will be labourers, the leading hands 
working with them and being paid a slightly higher wage, or taking the 
whole on a piecework basis of so much per ton and paying their own labour. 

Plates are passed through the rolls two or three times according to their 
condition, being supported and carried on trestles with roller tops, or partly 
by these and partly by chain slings from convenient runners. There should 
always be plenty of light cranes at the rolls, or else the labour cost is bound 
to be high. There will not be any great weights to be carried ; probably 
the average weight of the plates rolled will be, perhaps, 5 to 7 or 8 cwts. and 
less, and for these quick-acting pneumatic hoists on suspended runners, or 
even good blocks, will be as handy as anything. They should be supple- 
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mented by a couple of light cranes capable of lifting, say, 30 cwts., to deal 
with the heaviest plates which may be used. Long narrow flange plates are 
the most awkward to deal with ; they whip and bend so much that they 
must be lifted and handled in several places, and regard must be had to 
this when laying out plant. 

Sectional material is usually much stiiFer than plates, and in so far is 
more easily handled. Light runner lifts and plenty of trestles are quite 
the best means of dealing with it, with a heavier crane to lift and manage 
heavy joists. 

If tackle is good and works freely and easily, no more than three men 
will be required for either plates or sections. If, however, the tools are not 
conveniently placed and the tackle is inadequate, more labour will be 
required. In some works half a dozen or more men may be seen struggling 
with long bars, all for the want of a little thought and outlay. Arrange- 
ments should be made so that the minimum of manual lifting will be 
necessary — the principal work of the men engaged being that of selection of 
the material and guiding of the tackle. As the steel is straightened it 
should be properly put down and laid out, each job by itself, so that just 
what is wanted next can be fetched away at once for the further operations. 



CHAPTER XV. 
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Whbn straightened, the next operation for the plates will be planing, and 
this is where flats and sectional material score so lieavilj. Planing is an 
exti'a operation, involving added handling and moving from place to place, 
besides the actual time spent on the machines. Proper facilities for lifting 
and carrying do much to lessen costs, but given the most perfect known 
devices the operation still remains an extra one, and as such must to some 
extent influence prices. 

Planing machines remain much as they have been for some years past, 
except that they have grown in length of bed and in power and general 
handiness. The type remains very much the same, and figs. 47 and 48 show 
the two styles principally in use, the only real difference being that fig. 48 
has a cast-iron frame, bed, and girder, whilst fig. 47 has a cast-iron frame 
and bed with a steel or wrought-iron girder. For the shorter lengths of bed 
there is nothing to choose between tliem, but the steel girder type is the 
best for long beds, being both lighter and stronger. Different makers varj' 
their patterns a little, as also their stock lengths, the latter ranging from 
6 ft. to 25 ft. For general work the longest length is the most economical, as 
a longer plate can be done without moving it ; but since one planing machine 
is not capable of keeping even a comparatively small works going, it is best 
to mix the sizes, and for about 4000 to 5000 tons annual total output it would 
be desirable to have, say, three machines — one 9 ft., one 15 ft., and one 25 ft. ; 
the work could then be proportioned between them. Since there is a growing 
tendency to use flats for flange plates, it may be possible to do with fewer 
planers in the future, but this number fairly represents average require- 
ments at the present time. 

In modem machines it is possible to plane the longest as well as the 
shortest plates on any size bed. The end standards are made open, or as 
shown in the drawings, set back and bent over so that the bed is perfectly 
open, and the plates can be moved along as that length within the capacity 
of the tool is finished. A 6-ft. planer willthus do a 40-ft. plate if necessary, 
but since each move means resetting it could hardly be described as an 
economical operation. 

141 
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Pointe in e. good plajier are that it eliould have open ends \ self-acting 
reversiiig carriage, reverBing aiitomatically for any leogth of stroke ; vertical 
odjitstment to tool-holder ; attachment for planing an end at the same time 
ua a side, at anj angle; and a Bwivelling tool-holder for planing bevel edges. 



That it must also cut both ways goes without Baying. A further useful 
provision ib that the cutting tool aliuuld be made to turn over automatically 
at the end of each Btroke, and that it should be capable of feeding down 
automatically when required. The latter is useful when Beveral tiers of 
plates can be put in at once, an then one man could attend to a couple of 
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machines. It is not perhaps very often that this is done, most workmen 
seeming to prefer the one-plate-at-a-time rate the best; but if the work 
is suitable it means an immense saving in costs and should be adopted 
when possible. 

It will be understood that the plates are clamped tight to the bed by 
means of the screw-jacks shown, and which can be moved along the girder 
as required. The carriage carries the tool and receives motion from a steel 
screw operated by gearing from the belt or other drive. Some makers fit a 
small platform on to the carriage on which the man can stand and thus be 
always with the tool. In place of screw-jacks, hydraulic ones are some- 
times utilised. End planing attachments are not so common in this country 
as in America. Their success depends largely on the man concerned ; for 
large square plates they are not much real use, since the tool has to be 
made to permanently take up a great deal of fioor-space, and if single 
plates are being planed one man cannot work both end and side at their 
maximum rates. 

Usually planing is done piecework at so much per foot-run, and the man 
is a superior type of labourer. No great skill is required to run the tools — 
the setting of the plates is the chief thing to do. Permanent gauges for 
^liferent widths are very useful and should be made for all machines. 
Some rule-work will have to be done, but it should be made as little as 
possible. 

As with other tools, the methods of handling the plates should be as good 
as can be devised. Unless a lot of shop labourers are to be kept this is a 
necessity. With only one man to a machine, unless the tackle is thoroughly 
up to date, extra help will always be wanted. The same plates which go 
through the straightening rolls have to go on the planers, and common sense 
tells us that they will not place themselves on the beds. The business of put- 
ting plates on and off is far more serious than the actual work upon them. A 
good, well-made tool does not take many minutes to do one side of even a 
25-ft. long plate if at one setting, whereas such a plate will in some places 
take half an hour to get to the machine and be placed properly on the bed. 
Good overhead tackle similar to that described for the straightening rolls is 
an essential. 

Whilst the plates have been going through the planing process, the 
sectional material has been cut off to its proper lengths, partly by the cold 
saws and partly by the angle and plate croppers or shears. It will be 
remembered that most of the short lengths of angles, for instance, were 
ordered in long lengths, and these must be cut up and the others brought to 
their proper exact dimensions. Before cold saws came into general use, such 
materials as channels, joists, and zeds could not be cut cold in the girder shop ; 
the only way was to get them from the mills as near to size as possible, and 
then trim them up in the blacksmith's fire, afterwards filing or chipping up — 
a long and unprofitable job. With the advent of the saw a radical change 
was effected ; they could now be cut in any lengths and at any angle desired. 
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whilst the reeiiltiiig ftuxa were so good aa not to even need the file. Angle 
shears were early made, and though it was possible to arrange them so that 
they would shear iu the middle of long lengths, yet this was tiot satisfactory ; 
one end would be fairly clean, but the other would be bruised and require 
a little more cropped off it. So that, for all forms of sectional material, cold 



Fin. SO. — AutoTnatii- saw-sliBipi'iiing niBchiiie, 

saws have proved eminently satisfactory. They are, perhaps, or so apptear, 
rather alow iu operation — they do not cut through the steel in the same way 
as a hand-saw goes through wood ; but there is no comparison between thp 
time now taken to make a good job and that necessary before they were 
introduced. 

There are many types of cold circular saws, though the principle of them 
all is the same. Fig. 49 will show the lines on which ihey are built. The saw 
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proper to circular, and from 12 in, to 36 in. in diamet«r; the teeth work 
without Bet, the saw heing thinned towards its Bpiudle so as to allow clearance, 
and it usually rotates in an oil-bath. Automatie travel is fitted, which can be 
controlled by friction plates, the drive being by worm gear. The work is 
fastened in position by bridge clamps which allow of it being placed at any 
angle. The table to small, so that long bars must be carried by trestles ; in 
fact, any bar which projects over it should be supported. The saws are 



Pio, 61. — Power hack-saw for araall sections. 

sharpened in automatic machines designed for the purpose, one of which is 
shown in fig. 60 ; an emery-wheel of the right shape is constantly spinning, 
and to brought down on each tooth in turn aa the ratohet gear works the 
saw gradually round. The little machines are very effective and cconomicah 
in use. Circular saws will cut any section of material, from the smallest round 
or angle up to the largest joist or cliannet within the capacity of the saw. 
Since the saw spindle to placed well below the level of the bed, a 12-iu. 
saw will not cut heavy sections, and for general purposes the larger 
ones are preferable. 



148 CONSTRUCTIONAL STEELWOKK. 

For cutting small rounds, squares, or flats, the jig or power hack-saws are 
very useful. One is shown at fig. 51, and the makers oft«n claim thej wUl 
deal successfully with rounds up to 4-in. and 4^ in. diameters. Given time, 
they will cut angles, joists, and channels fairly successfully, but owing to their 
light build they are not a commercial success on heavy work ; they are looked 
upon as being fitted for occasional rather than for constant service. The saws 
are used until they give out, when they are thrown away and fresh ones 
substituted — ^it does not pay to attempt to sharpen them, new ones being 
cheaper. 

Both the circular and hack saws can be attended to by youths, given personal 
oversight by the foreman ; and one youth can manage two cold saws and a 
sharpener, or three hacks, provided the lifting tackle is good and convenient. 
One machine can be set going and another attended to whilst the first is 
cutting, and so on. This makes the process cheap, and in labour cost it 
compares most favourably with any other method. Most shops have the boys 
on piecework at so much per cut whenever possible — the price depending on 
the size of the material. 

With the output being limited, a fair quantity of saws are required for any 
tonnage turnover. If the ends of all stiffeners are sawn besides the general 
parting and truing up, one circular saw for every thousand tons of average 
output will barely be sufficient — some places requiring nearly two saws per 
thousand tons. Power hacks may be added as found convenient and necessary. 
Fortunately, saws are not so terribly expensive as straightening or planing 
machines, and a gang of them may be put down for a very moderate outlay. 
Efficient work again, as always, depends on the overhead tackle provided ; and 
it is of small use putting down saws unless this is properly designed. Over- 
head runners and light cranes are by far the best, and should not be stinted. 

Angle and plate croppers or shears are made in a large variety of patterns. 
Figs. 52 and 53 illustrate two typical machines. The plate shears have 
usually blades about 16 in. wide, placed at such an angle that long bars will 
clear the gap of the machine. The angle shears on the other end will crop 
angles up to 4| in. x 4^ in., or sometimes 5 in. x 5 in. ; they also are placed at 
an angle to facilitate the cutting of long lengths. The surfaces resulting 
from shearing are not absolutely clean, as in the case of the cold saw, and 
whilst presentable enough for most purposes they will not make good butt 
joints, and must be cleaned up with file and chisel. Notwithstanding this, 
the operation of cutting is so quick that the finished cost for cropping ends is 
cheaper than by sawing, the limitation being that angles and bars are the 
only sections which can be so treated. Dead lengths are not so easy to cut 
on the shears as on the saw, though much depends on the personal skill of 
the workman, and, as just stated, after shearing they must be filed to suit 

There are many combinations in these tools offered to the purchaser. 
Some have two working ends, some three, and some four; they are all 
variations of bar and angle shears and punches, but except for very small 
establishments more than two working ends are not recommended. Men are 
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apt to get in each other'a way, beatdea which the neighbourhood of the tool 
will get congested with different work, which will more or leas get mixed 
together, and thus confusion ariseB. To be of real service in a medium or 



Fig. G!.— Angle nnd plate shfan^ 

large sized establishment, plenty of space aroinid the tool should be available, 
and the best combination is to have plate or bar shears at the ends and 
Angle shears at the side, as in hg. 52. Small yards with limited space may 
find it wise to adopt three or four working ends, but only if the work is 
of an intermittent character and not more than any two ends required iu 
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Bcn-ice at the Haoic moment. Tools with small cranes mounted in ooQvenient 
pottitiou are an acqiiiuition Ln Home circumstances. The; will not be of much 
service if the general overhead lifting tackle of the shop is well designed ; but 



Fjc. 5?.— Combiuation ehnn and pnnc^i. 

when a tool haH to be plated in an awkward spot, or for some rmsotiB the 
ordinarj- tackle caniint lie pro[>trly brought to it, they are distinctly of use. 

Up to within a vtry short time ago clianneln and joists of all sections oould 
only be cut either hut, with tlie «et, or by the cold saw ; but a new tool has. 
been recently Kpecially dettiffiicd and introduced for the purpose, and seema tA 
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have a sphere of usefuhiesB before it. Fig. 54 illustrates it very well. It 
is really a new type of shearing machine, or rather a combination of a 
punching and shearing machine, since it takes out a piece as thick as its 
blades when dividing a joist into lengths. The motion is intermittent and 
communicated by a ratchet an-angement, the blades punching or shearing 
out a little at each stroke until the operation is concluded. It is extremely 
powerful and gives a good clean cut, quite equal to ordinary work without 




Fio. 54. — Joist shearing machine. 



further dressing. Half the joist is sheared at once and then turned round 
for the other half. 

Independent angle croppers are extremely useful in large shops, or in 
those places doing a quantity of similar work. They can be made exceedingly 
compact, and to take any size angle up to the largest they are designed for. 
Usually they do not take more than a 4-in. x 4-in., and are often made to 
take 3*in. x 3-in. and less. Fig. 55 will show their general design. 

Many shops have small power croppers for flats and plates, which are 
kept constantly running at a fairly quick speed, and are exceedingly useful 
for trimming small connecting plates or links, cutting bars to sizes, etc. (see 
fig. 56). They take up very little room, and will often save much running 
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to the larger tools when placed in handy aituations. They are only for small 
work such as can be carried to them by hand, and there is therefore no need 
for them to be placed under the shop tranBporting system. 

Reverting agam to jig-frame or hack saws, a tool mounting two saws 
which are placed to work either side a large channel or joist, cutting until 
they meet each other, has been put on the market quite recently. It is 
shown in fig. G7, and its construcliou will be readily scon. It is ingeuious, 



Frc, 5S. — Angle cropper. 

one saw being made to automatically cease cutting when near the centre, the 
other finisliing the work. 

It would be possible to notice numerous difTerent ideas and tools which 
have at various times been brought out and mot with more or less success ; 
the purpose of these chapters is not, however, to show everything which haa 
ever been thought of, but only those tools which are recognised as being 
necessary and desirable for the proper carrying out of the modem forms of 
constructional steelwork, and which have gained their place in the estimation 
of manufacturers cither by their long-provod service or their unquestioned 
superiority over older methods. 

It has been explained in another chapter that all plates have a alight 
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allowance made for planing — usually J-in. all round, but that sectional 
material is supposed to come to the works in uett ordered lengths. By 
"sectional " material is meant practically all forms and shapes except plates — 
angles, flats, tees, zeds, channels, joists, etc. The allowance on the plates 



Fio, 68. — Small cropper for flnta «nd plaUs. 

is taken oft by tlie planers, and the slight extra lengths which cannot be 
avoided on the sectional material by the saws or slicara, as the case may be, 
and the material properly reduced to lengths and sizes Iwfore going further. 
There are one or two exeeptiotia to tliiN I'ule wliich will be noticed in another 
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place, but it may be taken that for most work, and for all heavy and good 
work, this is the usual course. 

Now comes the marking-off. There are three uiethods in common use for 
this ; the employment of the thin tube dipped in whiting, the centre-puuch, 
and a combination of the two. The tirat is perhaps the quickest and the last 
the slowest, but unqueetionably the better job lies with the last. The 
templates should have all holes in them of the proper size, i.e., the a\w the 



7io. 57. —Double hack-nw. 

holes sliould finish at— not in any way because the exact dimeimiou atTectH 
to any degree the exact finished size in the steel, but aa a guide to everyone 
concerned, and liecause there in no good reason why they should not be so 
arranged. Changes in diameter should also be plainly marked upon them, so 
that attention cannot fail to be drawn to them ; the holes being also the 
right size, there is then no excuse for mistukes in the shops or yard. When 
the whiting tiibe is used, a Hmatl lirass tube of thin gniigc, about 3 in. or 4 in. 
long and of the proper diameter, is selected and the ends squared. Whiting 
or white lead is then prepared m a thin paste, and the end of the tube dipped 
in and then passed through a hole in the template, and the plate marked with 
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the impress of the tube in white ; this being repeated until all the template 
holes are shown on the plate in white. Then the cramps temporarily 
fastening the template to the plate or bar, and which are merely bent pieces 
of iron of U -shape, are knocked away, and the piece is ready for the punching 
machine. The puncher (operator) by continued practice gets very expert in 
sighting these marks and seldom fails to hit them correctly. At the same 
time mistakes occur occasionally. 

In the centre-punch method, a punch of the right diameter is passed 
throiigh the template holes, and on being struck by the hammer leaves a small 
mark or indentation in the centre of the hole. This indentation is the guide 
for the "nipple "-punch, as described in Chapter VIII., and it is evident that, if 
templates are correct and the marking-off and punching conducted with 
reasonable care, true holes will result even when several thicknesses come 
together. The only drawback is that the centre-punches on the steel are 
not always very easy to distinguisli, and this is got over in the third method 
by letting boys either follow the marker-off with the white4ead tube system, 
or surround the dots with circles when the template has been taken away. 
These serve to draw attention to the centre-punch marks, and are of consider- 
able help at the punching machine. 

It is the duty of the marker-off to paint on the bars or plates particulars 
as to the sizes of the holes, giving specific directions to the puncher, copying 
them from the instructions on the template. The punching machine is not 
worked from a drawing, and the marker-off s instructions are the only guide 
the operator has. Countersmik holes have usually a ring of white paint put 
round them ; changes in diameter are shown by figures, lines, and arrows, or 
other hieroglyphics — most shops having their own language in this respect. 

When work has to be punched and reamed, the templates should have the 
punched sized holes in them, so that there may be no mistake in marking-off 
and punching. It will be the plater's duty to see that after this operation 
they are sent to the drilling gangs to be made to the right finished sizes. 

In some cases plates and other material cannot be marked properly to size 
until the templates are made, as in the case of awkward angles or bevels, etc. 
Itns these little points which are the plater's especial care. If the piece 
requires a great deal of setting out he will stop it going through the planing 
machines, by looking for it and setting it aside so soon as it comes into the 
shops ; it would be no use planing a rectangular plate all round and then 
shaping it entirely differently afterwards. At the same time, if the alteration 
is not much it can be planed in the regular way ; everything will depend on 
what has to be done. From the construction of planing machines it will be 
seen that they can only work in a straight line — they cannot be used for 
curved surfaces ; so that if it is curved web plates which are required, say 
for a solid-web arch girder, time spent in planing would be lost, as the whole 
•of the planed edges would have to be cut away again. If, however, it is an 
odd flange plate or two, which will require cutting on the angle at one end 
only, there is no need to interfere with the normal course; it will upset 
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matters much less to send the plate back to a Bmall planer for the end onlj 
to be done, when the templates have oome through. 

Curved girders give a great deal of trouble in the shops. As just noted, 
the webs cannot be planed, but they have to be brought to size somehow. 
Yory often the girder suffers because the strict depth of web is not kept 
throughout by reason of this extra work. It is a temptation to roiighlj 
punch or shear it out a little under size, so that it will allow the flanges to 
sit properly ; when once the girder is together, such a course could not be 
detected, and if rivet-holes are dangerously near the edge the fact will Dot 
be apparent. There are no tools by which any given sweep or curve can be 
cut Diatliematically correctly except the hammer, chisel, aud file. It would 
not pay to instal a machine tool even if oue could be found^it would not be 
at work a quarter of it« time. The only way at preseut open is to mark the 
plates out from the templates and to either punch or shear (whichever happens 
to be most convenient) as much of the surplus oiaterial away as possible, and 
then dreas the plate to proper size by hand. If a pueuiaatic plant has been 



¥io. 68. — Pnenmatic chisel. 

installed, the pneumatic chisel will prove a great help. It is many times 
quicker tlian the hand hammer or set aud flogging hammer method. Fig. 58 
will illustrate a type, and it is not too much to say that their introduction has 
revolutionised all chipping processes. The hammer proper is shown, and it 
operates by an internal piston rapidly hitting a chisel which is loosely 
inserted in the left-hand end, by the agency of compressed air brought to the 
hammer by menus of a pipe fastened on the small nozzle seen underneath the 
handle. The trigger on the top of the handle is the air-regulator. These 
tools arc exceedingly liandy in the girder shops for all forms of chipping and 
effect a big saving over old methods ; two or three of them should be found 
in every shop. Not only do they cut rapidly, but they take a very much 
larger cut than can be attempted by a hand-chisel or even the set. for 
heavy work this latter tool used to be in general use before pneumatic 
hammers were available. It is merely a short stiff chisel held by means of 
a piece of j-in. or ^-in. iron or supple wood, which is wrapped around it in a 
recess near the head, and the two cuds of which are held in the hand, being 
18 in. to 2 ft. long. By means of this handle the set is held in position and 
is struck with a flo^^ing or striking hammer. Two men are needed, but witb 
a good striker fairly rapid progruss may be made. 
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Marking-oif should be done on proper tables, which should be placed 
conveniently near the planing machines so as to lessen the carrying about. 
It is not economical to throw plates down anywhere when they are planed, 
to pull out the ones wanted, and to clamp on the templates in whatever 
position they may happen to be lying. It is a slipshod, careless way of 
working, and one which is bound to restdt in errors and slips occasionally. 
Men cannot work either well or expeditiously under cramping or trying 
circumstances, and it will pay a hundred-fold to lay the plates and other 
material out at a reasonable height above the ground. There is no need to go 
to any great expense with the tables; cast-iron chairs about 24 in. high 
carrying old rails make the best trestles which can be had, and they can be 
covered with old boiler plate or stock or wasters as they are made, for every 
place, no matter how well conducted, must occasionally make mistakes. There 
is no gain in making them very wide; enough width for men to work on 
either side is all that is necessary, whilst there is nothing lost if they are of 
no more width than will allow of working one side only at a time. The 
great essential is that, there shall be no lack of lifting tackle ; runners over- 
head and light cranes must not be spared, and the outlay will never be 
regretted. The tables are best suited to marking out plates and flats ; 
sectional material is better on the bare trestles ; being stiff enough to support 
itself, it can be got at better this way, besides being much easier to handle. 
It is surprising how quickly marking-off may be done with a little practice. 
It is only labourers' and boys' work, but they get wonderfully expert at it, and 
a small gang will keep quite a fair-sized shop going well. The work is all at 
day rates, and it therefore pays the foreman to look in at it frequently. 

The next step is the punching, and for this we have a variety of machines 
ranging from the old horizontal long-lever punches to the newest vertical 
types. There is perhaps a greater variety of these tools made than any 
other ; they are single-ended or combined with each other, with plate or bar 
shears, or with angle shears in an immense range of patterns. They are to 
be had belt-driven, steam, electric, hydraulic, or pneumatic, as preferred ; in 
fact, ingenuity seems to have gone mad in trying different methods and com- 
binations. It is quite difficult to buy a set of shears without them having a 
punch coupled on somewhere ; the craze for conserving power by making 
machines for a multitude of purposes has flooded our markets and shops 
with clever mechanical contrivances which are marvels of multum in 
parvOy and very often not much else. The proper sphere for the combina- 
tion tool is the small shop ; the large works has room in which to put down 
machines which will keep operations distinct and men out of each other's way. 
It is not always economy to make as much use of one motion as possible ; 
economy often steps out when one motion is made into a variety of uses. 
The utmost possible single use of any motion is the economy required in a 
large place. When buying machines the maker will often point out that for 
a trifle extra a given tool, say a punch, can have a pair of angle shears added ; 
thus the one tool will serve two purposes and cost considerably less than two 
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separate ones. This is quite correct ; capital expenditure will be much lower 
by auoh a course being adopted. Now comes the other side to the queatimi. 
What sort of work is going to be done and what is the siee of the abopi If 



Fto. G9.—Eleotrioal1y -driven double-ended punching-preM. 

the work will be miscellaneous bcuaiiHc tlie uliop is Hmall, and it would be 
impossible to keep the punch going all day, by all means combine the two eo 
that the maximum of work can be got out of the machine. But if the shop 
is large, so tiiat not only one but several puTichcs will be kept going all day 
and every day, have uothing to do with combinatious of this sort. One 
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operation in one pl&ce must be the aim if cheap work is desired ; a little 
capital saved in tools will mean a. big current expenditure. 

Figs. 69 and 60 show double and single ended punching presses of a well- 
known type ; fig. 59 is sbown electric and fig. 60 belt driven. Either or both 
may be operated by belt or motor or be direct steam-driven as preferred. Fig. 



yiQ. 80. — Bclt-drireD puncliing preas, 

61 shows a hydraidic piinchiug press; figs. 62, 63, and 64 illustrate a few 
out of the many obtainable typos, each one of which is claimed to have some 
point of specific superiority. In a large works difFereiitfiized machines would 
be selected. Thus there would be no use in having, say, a number of the 
heaviest type with a gap of 48 iu. and to punch 1| in, out of 1 J in. Such 
a machine is more suited to a shipyard than to a girder shop. At least one 
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tool would need a, big gap, so that it could take the Urgeat platea, but 
much smaUer gape would do for the others. For iuBtance, what is the 
largest size gap which would be reqiiircd iu punching §ect!onal materiall The 
largest commercial joist which is in use is the 20 x 7J ; an 18-in. gap would 
take this well without the necessity of turning over. But angles and tees, of 
which there are by far the most to be punched, would bo well accommodated 
with a horizontal machine, as in fig. 64, so far as gap goes. According to the 



Fio. 61.— Hfdraulio punching [ircss. 

size of the works would the machines be chosen. For a laige place three or 
tour diiTerent sizes would be the best, Mtichincs can be bought with gaps 
varying from 72 in. to 12 in., and to ptmch to almost any requirement, so 
that as great or small a range can be obtained as considered desirable for the 
work to be done. 

Lever uuichines are by far the most common and, on the whole, the most 
satisfactory. There are at least fifty lever to one hydraulic or other system. 
It must be admitted tliat the most popular is also by far the oldest,- and that 
the hydraulic has been badly handicapped in starting ; at the same time, lever 
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Fio. e?,— Combineil punching, bcntliiig. nd tngle-aheariDg muhine. 



ITio. S3 - Combined punchiiig, cropping, and angle shearing machine. 

n 
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presses forty and fifty yeare old are running to-day in aome works, and so 
far as capacity for further service goes there would be no need to dUplace 



Fio. 64.— Horizontal pancbing presi. 

them ; it ia only that they are slow and inconvenient compared with modem 
designs. Presses are run any speed up to about sixty strokes per minute. 
This latter is fast punching and wants a smart man, but with proper foot- 
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control gear it ib quite workable. There is, however, no room for any 
other operatioiiB on the uame press while such work ia being turned out. 
Hydraulic uiachinee do not work at anything like this rate ; in fact they 
are as a rule much slower than the lever presses ; their advantage is 



tliat having no shafting they take no power when not running, and they 
can be placed in comers conveniently for odd holes or small occasional work 
during assembling. 

There is nothing really new in punching presses except small conveniences ; 
main features of design have remained the same for many years. Some long 
time ago fixed multiple punches were introduced ; these were designed so 
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that two, tour, six, or eight holes abreast in a plate could be punched at any 
desired fixed centres. Then the plate was moved along in the ordinary 
manner, the reoult being that the longitndinal pitch was determined by hand, 
the cross pitch coming according to the spacings of the punches. About 
fifteen yean* ago De Bcrgucs introduced tlieir automatic multiple-punching 
press, of which there are now several in British yards. This machine can 
punch any desired imml)er of holes crosewiae of the plate at any pitches to 
which the punches liave Iwen previously set ; at the same time it will feed 



Fio. 60. — Multiple punch for tank work. 

the plate through antomaticuUy at any desired pitch, putting in also odd 
pitches when they occur. Fig. G^ shows this tool. For repetition work 
which suits it, it is exceedingly economical. Some tiruis make the sanie 
things year in and year out to exactly the same templates, and to them such 
a tool is invaluable, since not only will it do the work at less than a quarter 
the time taken by the onlinary single press, but it dispenses with a large 
amount of labour also. In addition to these recommendations, there is no 
need to do any marking off, and this time is therefore saved as well. There 
are a few other such tools on the market, some of them American, notably 
one which wilt punch the webs and flanges of rolled joists at the same time, 
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but they are all variations of the priiiciplea of this tool. The eseential to 
their BUccessful employment in repetition work. IF a hundred girders are 
to be made exactly alike, and their riveting ia suitable, a very great saving is 
bound to result ; but if each one of thette girders is different then the tool 
will not pay to use. The repeated settings necessary and the trouble aud 
attention it would require would quite nullify any other advantages. As it 



FlQ. ii. — Small hydraulic puncbiiig machine. 

is necessarily very expensive, care would have to bo exercised in its purchase, 
since a costly toot requires a great deal of work to make it pay interest on outlay. 
It is always possible also, with a little ingenuity, to rig up special tackle to 
the ordinary punching press when a run of, tuty, pontoons or tanks has to 
be made. Marking-oft' can be doue away with when a regular pitch only 
is required, by many devices which will occur to the engineer. 

A multiple punch specially designed tor tank *ork, or wherever siiigle 
rows of holes are required, is shown in fig. 66 ; sixteen, twenty-four, or more 
holes can be punched at once in the same straight line, and at any required 
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pitch, since tt)e punches may be Hpaccd apart as desired. Such tools are 
especially handy for sheet-metal work, at which they excel ; there is obviously 
a limit as to the number of large holes in thick plates which can be punched 
at once, and so for heavy girder work they are not of much use. 

Each punching press will have its own operator, who will be rated as a 
skilled man, and a gang of labourers varying from two to four or five, accord- 



Fjo. 6S. — Portable punching Aiiit slieiring luutliiiie. 

infj to the work hcing done and tiie tackle equipment. If there is dearth of 
proper tackle and heavy flange or web plates arc lioing punched, four or five 
men will not be too ninny, whilst more than that maj' l>e occasionally 
necessary. Big plates take a lot of handling, and it is not safe to have too 
little help with them. ll, however, there is plenty of good overhead tackle, 
a couple of men will manage most tliiit comeB their way, since their main 
work will be to guide and not to lift and pull. There is, perhaps, nothing in 
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a girder yard which pays so well to inetal as proper handliug tackle. By 
ite uae labour costs may be cut in loss tlian half, besides the valuable time 
which is bound to be saved. 

The amount of work turned out by each press varies so greatly with the 
class being made, the tackle uaed, and the whole laying out of the plant, that 
it might be very misleading to give any figures regarding same. A fair day's 



I 
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Fio. 69. — Hand-lever puDHhing and cropping mubine. 

work on perfectly straightforward stuff in the average shop should, however, 
yield about four to six thousand holes per ]»unch. At the same time two 
thousand holes might be very stiff work ; whilst, again, six or seven thousand 
might mean no more. There are so many factors that it ia difticidt to offer 
any real guide. A great many shops put the men on piecework. The head 
puncher takes the work at so much per hundred holes and pays his own 
labour. Since the price must necessarily vary in every yard according to 
the average of the work done, it would be invidious to name amounts. 
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Very useful auxiliary tools for punching and tihearing are shown in figs. 
67 to 71. TKey are exceedingly handy for assembling in the shopB or in 
erection on site. They are not too big or heavy to be taken about, and jet 



FiQ. 70. - -Hand'lcver {lunchiiig mBcliiue. 

tor ordinary work thoy are thoroiifrhly efficient. The engravings will epeak 
for themticlvcs and detaile<l esplanation is unnecessary. It is aatoniahing 
how much work can be got from the common bear punch {fig. 71). The 



THE GIRDER SHOP— II. 169 

tool U notbiog but a common screw-thread in a suitable nut — a heavy screw- 
clamp in fact, but it will "bear" J-in. holes through |-in. plate with 
comparative ease, and larger sizes aro capable of |-in. holes through |-in. 
plates ! 

Takiug them all rouud, punching machines, whibt perhaps a little barbarous, 
are yet of immense service to tbe steelwork trade. Work can be done at 
prices which without them woidd be very heavy, and taking everything into 
consideratioii they do very satisfactory work. When it is remembered that 
despite the fact that most rivets arc closed with pressures well over 20 tons, 
and that therefore the aggregate put on to rivet flange plates together is 
enormous, yet no account whatever is taken of friction in calculations, it 
will bo seen that there are potent factors at work of which nothing at all is 



Fig, 71. — Screw bear-puncli. 

recked. Take the case of the main angles of a girder closing on the webs. 
How many men would tike to say the exact amount uf bearing stress sustained 
by the rivets! True, it cmi easily be calculated — leaving friction out of 
account. But we all know that the calculations are actually only com- • 
parative — it is impossible to say that the rivets take the whole of this; at 
the same time it is not possible to say just how much tliey do take. We are 
in the dark to a very great extent ; but it seenis more than likely that any 
uncertainty which may be felt on the score of damage to the plate through 
piniching is met and counteracted by the great pressures engendered by 
riveting. In any case it is not likely that the rapidity and certainty of 
punching will be displaced by new methods just yet, and so the commer- 
cial side of the matter may lie trusted to assert itself again in its cycle, 
and for many classes of work we believe that punching will long remain the 
favoured method. 



CHAPTER XVI. 

THE GIRDER SHOP — III. 

After the punching oomes the reaming or "rimering/' as it is variously 
termed ; or, in those cases where drilling through the solid is required, the 
punching is, of course, omitted, and the drilling follows the marking out In 
hoth cases the tools used are the same. 

There are two ways of reaming — doing it plate by plate, as in punching, 
or doing it when the various plates are assembled together. The first way 
is obviously not likely to give any better holes through a flange of several 
thicknesses than would punching the finished-sized hole at first; the only 
advantage it possesses is that it removes any damaged material caused by 
the punching, leaving perfectly sound metal around aU the holes. This 
result may be to some extent an advantage, but it is of nothing like the 
importance of getting all holes true and lineable throughout, either theo- 
retically or practically. It is therefore waste of money to reamer without 
doing it through the several thicknesses ; the prime object is to give tnie 
holes : the fact that damaged metal is also removed thereby is merely an 
added recommendation to the process. Unless the several plates or pieces 
are put together, and the drills sent right through them, they might 
just as well — and a good deal more economically — be pmiched full size 
at once. 

In most girders the majority of the holes are in the flanges, and it is of 
primary importance to first know how these are to be dealt with. It is 
seldom that a flange is so heavy or unwieldy that it cannot be put on one 
of the many types of drilling machines made where either all its holes can 
be reamed or drilled, or all those not in the "break-joint" sections of its 
length. To do this the plates and angles forming it must first be assembled, 
and the plater will collect them together and lay them out in proper order 
according to his drawings. Most girders for delivery in this country will be 
sent away from the works whole, but when for export they will either have 
to be divided into suitable lengths for shipment or go in their several 
members, or even in cases " plate small " — that is, with all the material 
holed and ready for putting together, but no two pieces actually riveted 
up. The actual method of despatch will depend entirely on the size and 
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weight of the girder, since shipping lengths and weights are necessarily 
limited. When a girder is going away whole its flange, if not too long, will 
be put together and taken bodily to the drills ; if too long and unwieldy for 
this, it will be done in suitable lengths, and the few holes which are at the 
joints will have to be put in by hand-tools when the whole girder is assembled. 
The small holes put in by the punching press will come in very handily now 
for temporarily fastening the pieces together during the reaming. A few 
service bolts or drifts put in here and there will serve very well, and do away 
with the necessity of clamping together, as when there are no holes in the 
plates and drilling through the solid has to be done. The bolts are moved 
about in the flanges on the machines as the reaming proceeds, so as to always 
keep everything solid together. 

Generally, flanges are thus laid out on the ground conveniently near to 
the drills, and if they are exceptionally large no better way can be found. 
If, however, they are comparatively small, a few tables for the purpose 
will be of assistance. It all depends on the normal character of the work 
as to whether such tables or trestles are worth putting up. If of a very varied 
description they might be more in the way than of use, whereas if of a 
medium tolerably similar character they might prove of great help. In 
many works the marking-off tables are used, and the same men who do the 
marking off do this assembling ; but that, again, will depend entirely on the 
output of the place. If so much is coming through that these tables are 
never clear the plan is not feasible. Plenty of light overhead tackle should 
be available wherever it may be done. One of the most wasteful sights in 
a shop is to see half a dozen labourers struggling with a big plate or angle. 
Tackle, not muscles, is what is wanted. It is much easier to assemble a 
flange which has been punched small ready for reaming than one without 
any holes in it. The holes assist the men in laying the plates properly; 
bars can be inserted and slight hitches given in any desired direction ; 
without the holes they must bo lifted and eased or flogged a little with 
the hammer — a much more tiring job. Besides, when holes are to be 
reamed out there is no objection to " drifting " the plates together. Drifts 
are short round taper-pieces of iron or steel, usually about 6 in. or 8 in. 
long and with perhaps ^-in. or |-in. taper in them, and of sizes corresponding 
to the holes for which they are to be used. They are flogged into the holes 
so as to draw plates together and bring the holes as fair as possible. In many 
specifications clauses will be found prohibiting drifting in consequence of the 
abuse which often goes with its use. In the old days when punched work 
was good enough for everybody, but the methods of setting it out were not 
quite so exact as now obtain, all holes which, on assembling, were not fair, 
but partook of the character shown in fig. 27, were forcibly drifted into 
shape for the rivets. Exceptionally bad cases were drilled out, but if there 
was any likelihood of a drift being of service one was promptly hammered 
in. Of course the result was to considerably injure the metal ; slight 
projections were broken down and a way made for the rivet regardless of 
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anything else. It was, in fact, the common practice to precede riveting by 
drifting the holes, and the riveters seldom thought of putting a rivet through 
without first forcing a drift in — knocking one down from the top and forcing 
it back again from the bottom. Designing engineers gradually got suspicious 
of the proceeding, until it got common to prohibit it — at all events on paper. 
There is no question but that a certain amount of drifting is necessary when 
several diiFerent thicknesses come together — there is no way so certain and 
so handy of getting plates to take their proper positions; and when holes 
are to be afterwards reamed out there seems no objection to it. It is, like 
many other things, good in moderation and in its place, but capable of abuse 
at times. One of the points for the inspector to watch is that it is only 
used in reason ; an inordinate amount of it should raise suspicion as to the 
accuracy of the templates used for marking off. 

When put together and bolted up with service bolts the flange is ready for 
transference to the drills, which should be so placed that it can be lifted direct 
upon their beds or trolle3rs by the shop cranes. 

These — multiples and radials — are the two standard types of drills in 
common use. Both are made in an infinite number of patterns and designs, 
but, with the exception of a very few special tools just being brought on the 
market, they broadly divide honours between them. Naturally the first drills 
to be used in steelwork were single drills, but they were obviously so slow in 
getting over the work that they were gradually displaced by multiples of 
which fig. 72 is a typical example of a modern type. Older designs had long 
beds on which to lay the work. Like multiple punches, there are so many 
drills abreast between two standards, and they can be set to any desired 
centres. In some machines the work is laid on the beds or trolleys and 
gradually led through the standards; in others the bed or trolleys are 
stationary and the drills are moved along. A tmvelling bed takes up the 
most shop-room, but is more satisfactory in use, since tlic moving heads seem 
more apt to wear and get untrue on their runners. Sometimes there are two 
or three heads to a bed, depending on the length of the latter. £ach drill 
(there are often twelve to a head, so that two flanges can be laid side by side) 
can be run independently of the others, and so thrown in or out of action as 
required. When set, the machine both operates and feeds its drills without 
further attention until the holes are through, when it requires placing on the 
next pitch. 

Some few years ago a reaction set in against multiples. As they wore 
they developed a trick of breaking drills, this, curiously, being coincident with 
the extended use of twist drills in place of the common ones. The fault w^as 
traced to wear on the feed-scre\vs and guides allowing the drills to run a little 
out of the perpendicular, and, as there was no room for deviation when the 
drill filled the holes from top to bottom, something had to go. Perhaps one 
drill out of four or six would snap, the broken part remaining in the hole. 
The only thing to do was to put a fresh drill in and go to the next hole, 
leaving the bit to be got out afterwards and the hole finished by hand. This 
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fault was moet particularly noticeable in drilling from the solid, and aa mild 
steel came into use it v>-aa thouglit that the metal had something to do also 
with leading the drill astray, especially as now machines seemed to c 



tiie fault The steel was said to cause the drill to run until the snapping 
point was reached, and no many delaya occurred in changing and the expense 
seemed so heavy that the reactionary movement became very strong. The 
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binding action of drUls running out of the straight was often so powerful as 
to stall the machine, and the subsequent operation of restarting may be better 
imagined than described. 

Single drills came again into favour, but in the form of radials and in 
'* nests " of from three to half a dozen, similar to fig. 73. That is to say, these 
numbers were placed in line and driven by common shafting, in such a way 
that their radius of action overlapped so that they were able to completely 
cover any given length of flange plate. The theory was that, since the drills 
were single, less time was lost in changing, besides which there was no 
cumbersome head or bed to move, a slight swing of the radial or turn of the 
horizontal screw being sufficient to move from hole to hole. The drills were 
simply made ; only a pillar with swinging arm and fitted with vertical power 
feed — no delicate movements and mechanism such as the fitting-shop drill is 
equipped with, nor was any table provided. One man and a boy could look 
after a nest of six, so that practically the same number of drills could be 
running at once. It was also claimed that the cantilever arms allowed a 
little give and take, which, while detracting somewhat from the perfect shape 
of the holes, contributed towards lessening the drill breakages. Another 
advantage was quickly realised. Small rail tracks were laid either side the 
drills, and trolleys made suitable for them ; on the trolleys the girder flange 
was built up and then drilled as it lay. A flange could be assembled on the 
one set of rails, whilst another was being drilled on the other, and vice versd. 
This altered methods altogether; as many trolleys could be used as was 
necessary to keep the plates straight, dispensing with tables, and then simply 
nm under the drills. The saving was plain and the demand for multiples fell 
ofl" appreciably. By laying a few rails, heavy loads could be moved with com- 
paratively little effort, whilst the trolleys were most handy for light assembling. 

Up to now radial drills have undoubtedly remained the favourite means 
for either reaming or drilling, although much of the prejudice against the 
multiple has died out. Twist drills are very different to what they used to 
be, and though drilling through the solid is still a difficulty with multiples, 
yet reaming can be very quickly and efficiently done. So far as capital cost 
goes, there is not much to choose between a multiple or a nest of radials, the 
advantage the latter possesses being that they take up less floor-space and 
they are credited with needing less power. It is a mistake to pay for any 
refinements on radials for girder work ; they want to be perfectly plain tools 
with good long bearings and big collars to do the best service. A new tool 
lately introduced is shown in fig. 74. The work is laid on the bed, which is 
about 50 ft. long, and the drills are fed backwards and forwards over it. It is 
really a compromise between the radial and the multiple, and possesses 
advantages for some types of work. 

One of the points in favour of reamed work is that, since there is already a 
fairly true punched hole which only requires widening out, the drill has no 
tendency to run, but will follow the hole. Given good templating and nipple- 
punching, holes will be vertical, and thus a binding action does not get set up. 
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Naturally less power ia consumed, and belts and gear ruii all the Icmger aiid 



sweeter. Another thing is that fewer chips are made, since there is less 
metal to remove and the burrs arc not troublc^jonic. This latter is a point 
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against drilling from the solid which is not generally appreciated. No matter 
how well bolted together several plates may be, when a drill is forced through 
them burrs are set up on every plate. Admittedly .a good deal depends on 
the drill ; if badly groiuid and the cutting bad, big burrs are bound to result ; 
but even when properly attended to drills will set up an appreciable amount 
of burring when drilling through the solid. If the flange gets riveted up in 
this state, there will be an infinitesimal distance between each plate, caused 
by the burrs holding them apart. One of the great advantages of hydraulic 
riveting is that it exerts a tremendous pressure on the plates and thus draws 
them tightly together. If, however, there is a burr at each hole, these cannot 
be entirely removed by compression and are bound to hold the plates slightly 
apart. This means that the atmosphere has access to each surface; that 
sooner or later oxidation will set in between the plates; and that through 
inefficient contact the plates may slightly work under moving loads with 
disastrous resultant consequences. 

It is not improbable that in the near future the new grades of tool steel 
on the market will be applied to steelwork drilling, and that a strong case will 
then be made for drilling all holes from the solid. At the present time it is 
possible to put a hole through 5 or 6 in. of solid mild steel in about a minute, 
and there seems every inducement to do away altogether with punching small 
and do the drilling first. Whether the trade is or is not coming to this it is 
yet far too early to prophesy, but, admittedly, drilling from the solid is the 
ideal way. If it were possible to plane all plates to length and assemble them 
on the tool-bed, merely marking the rivet positions on the top plates, and then 
drill right through the lot, a tremendous saving of time in templating and 
handling alone would result. We have not yet approached this, but manu- 
facturers will be the first to welcome such a change should it appear feasible, 
whilst for designers the results would be ideal. The bugbears of running and 
burring appear to be the greatest drawbacks to its realisation. Drilling 
through solid metal is very different work to going through several layers, 
each one of which may differ slightly in homogeneity or density from the 
others. It may be that the rate at which the work is done will mitigate the 
trouble, though it rather appears as though it would only serve to accentuate 
it. Still, it is never safe to predict too much in imtried possibilities, and 
should it happen that the new tool steel is to solve the problem, no one will 
be better pleased than makers. One great difficulty would be power, and 
whilst new tools might be bought and laid down, it would in many places be 
a problem as to where the extra horse-power would come from. A method 
which is even now being tried in one or two of our leading works is to punch 
the flange plate next to the angles only, and then when the flange is assembled 
place it under radials fitted with high-speed drills. The first plate being 
punched provides against the drills running from their proper position when 
starting, as they generally do if there are only pimch poppet-marks for guides. 

If running takes place it is only a question of toughness of the drill and 
driving power ; the mere fact of nuniing will not matter to the work itself, 
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So long as tfae hole is true and properly filled with the rivet, it matters 
nothing whether it is exactly vertical or a little on the angle, so far as the 
Btreiigth or the life of the work goes. It is different with bui-ring ; if this 
takes place and is not removed, the life of the girder ia bound to be afTected. 
All plates should lie carefully and well painted l«fore assembling (unfortun- 
ately they seldom aro) ; but one coat of paint will not laat for ever, and if 
the weather can get at the surfaces they will begin to corrode in time. If 
the burrs arc all to be removed, the flange must be taken to pieces after 
drilling, and each surface thoroughly gone over, bo painted, and then put 
together again — a very big job. Some of the advantages of drilling are 
bound to be qualifled if this is done, since the plates will never again take 
the precise position they occupied before. 



Fiu. TG.— Badial drilla for light work. 

Typical drills fur light work are those made by the Oerlickon Company ; 
they are electrically driven, and can lie arranged to work the same as radials 
(actually they are miniature mdials). For small liolcs through light work 
they are very good and fast working, and, being light and easily handled, 
they cover a lot of work very expeditiously. Fig. 75 shows them very well, 
and their handiness will be apparent. 

Further drilling operations will now be regulated by the size of the work 
in hand. If ginlers are small and within the capacity of the radials or 
multiples, the flanges and webs can be assembled and service-bolted together, 
the girder tiinied on its side, run under the inachines, and reamed as it lies on 
the trucks or bed. If drilling from the solid is being done, a few tacking holes 
through the angles and webs for the reception of the bolts will have to be 
drilled by hand. Shnuld the complete ginlcr lie too large for the drills. 
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there is no help for it but reaming in position, although, if of Warren or 
Linville type with heavy members, these can generally be taken to the 
machines for all but the holes jointing them to the booms. The aim will 
always be to get as much done at the drills as can be schemed, since hand- 
work — no matter how good the apparatus — is sure to be the most expensive. 
On large plate girders, for instance, the gussets with their angles or tees will 
be machine-drilled, leaving the holes into webs only for handwork ; in large 
and heavy booms the only holes left will be connecting ones, and so on. 

Assembling will usually take place away from the machine tools, so that 
there may be a clear space unhampered by shafting and belts or material 
awaiting machining. If large work is being put together, there must be 
both good head-room and large floor-space free of any obstructions, and 
with a thoroughly efficient crane service. When holes have been punched 
small they will be a very great aid in putting together, since a ready means 
is to hand for temporarily securing the parts together. Let the engineer 
imagine how he would begin to assemble a long-span railway bridge of open- 
web formation — say 200-ft. span — when his booms are each in eight or ten 
lengths with blank ends, and his diagonals and braces also with blank ends, 
and there is an inspector on the job to see that every hole is undoubtedly 
drilled through the solid in position ! Pieces of all sizes and weights up to, 
perhaps, 4 and 5 tons each have somehow to be steadied and held in position 
whilst holes are being put in ! Few shops would willingly undertake such a 
job in this country; the American would laugh at the idea. Of course it 
can be done; brains and tackle can do almost anything, but such require- 
ments are absurd and childish in the extreme. When punching small and 
reaming out to size is capable of giving just as good a finished job at & tithe 
of the trouble, the practical man may be forgiven for thinking hard things 
of the theoretical man's ways. The expense attendant on shoring into 
position, erecting false works, the poles and derricks necessary, with steam 
or electric cranes idle for hours merely supporting a ton or two whilst holes 
are being put in, is enough to try any works manager's temper severely. 
Generally, such jobs are specified to be erected before delivery, although 
perhaps it would not be wise to attempt to do such work in situ ; yet the 
presence of erecting tackle in the girder shops always seems out of place and 
a thing to be avoided. There is, however, no royal road to the solution of 
the problem. If it has to be done, risks must not be run through deficient 
tackle ; and if the size of the job renders it necessary, temporary scaffolding 
must be built and the work put together as accurately as possible, drilling 
proceeding as quickly as may be and always keeping pace with the assem- 
bling. It will, however, be plain that with no holes to help in drawing tight 
and forcing joints close, it is difficult to get as good a job with blank ends ; 
the small punched holes may be used for drifting tightly into position, and 
the whole girder can be temporarily put together and its truth verified 
before getting too far with the reaming and riveting. 

For reaming in position the ordinary ratchet brace is still much used, 
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but pneumatic or electric drills are more in favour. Where a com- 
pressed - air supply is available the first - named are as yet unsurpassed ; 
the little tools are light and portable, and may be carried anywhere on 
scaffolding. In appearance tliey are very similar to fig. 34, only, larger and 
heavier and fitted, of course, with the proper diills. Naturally they work 
far faster than hand methods, and get through a surprising quantity of holes 
in a very short time. They are used in cradles exactly as for hand-ratchet 
braces, and can be fixed to work in any position. Electric drills are not yet 
very largely used, though indications are that they will grow in favour. 
Unless the general plant is electrically driven, there is a difliculty in supply- 
ing these small hand-tools with power, though a portable apparatus is now 
on the market; it thus happens that the compressed-air methods have at 
present a big pull over the electric ones, and we hear much more of the 
former than of the latter. Perhaps prejudice may also have something to do 
with it ; the average workman would rather use air than electricity, and he 
can make air give much the better showing if he wishes. So far as economy 
goes, it is easy to produce figures proving anything; actually the cheaper 
system will be determined by the prime movers at work. If electricity is not 
used otherwise in the shops, it can hardly be expected to prove exceptionally 
economical for such small tools — the smaller the motor the greater the 
expense per unit of power used. There will, doubtless, be great strides made 
in electric driving in the near future, but at present pneumatic plant seems 
on the whole more suitable and economical, notwithstanding its admitted 
losses by friction and leakage. 

With reaming only to be done in position, assembling is not a very big 
job, and holes are quickly ready for their rivets. It is not skilled work to 
enlarge a hole, though it becomes so if any marking out or drilling has to be 
done. The saving effected by reamed work is not confined to the drilling 
machine, but is felt right through all the pi^ocesses. In very many cases it 
would be the best plan to defer the reaming until erection on site ; the small 
punched holes will serve for the temporary yard erection, and these would be 
readily enlarged on site, when the vaunted superiority of perfectly true holes 
would be taken the utmost advantage Of. It would not be practicable in all 
cases, but if joints are driven up tightly, as they should be, and the holes 
drilled or reamed to size, and then the joint is broken to be put together again 
subsequently, it must be patent that the precise former position will not 
again be obtained, nor a very near approach to it, unless a lot of drifting and 
objectionable forcing into place is resorted to. If reaming or drilling in 
position is worth anything at all, it is worth much more if it takes place at the 
final stage. This is by the way. 

The assembling of steelwork will occasionally be more costly than the 
getting ready of the pieces. If a lot of scaflfblding or false work is required, 
and the work is of such a nature that it has been deemed the safest to do a 
certain amount of fitting in place, as in a very awkward roof, the cost will run 
high, because highly paid labour must be employed. With plain bridge work 
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the travelling cranes and slung scaffolding will usually be all that is necessary ; 
but before large domes and arched roofs and such work can be assembled 
many props and much scaffolding are sometimes requisite. Whenever possible, 
the cheapest way is to put up a pole in the centre or convenient position, and use 
this to build up the work around it. Perhaps no other contrivance is so largely 
used in outside erection as the single pole ; it is just as handy for inside work. 

In most girders there will be camber, and, even if the drawings do not 
ask for any, a little will be put in, since all work — large or small — settles a 
trifle when it gets on its bearings. Nothing less could be expected from the 
multitude of holes and rivets and small parts of which any structure must 
perforce be built. In plate girders it must be allowed for in the webs, and 
when ordering material this must not be forgotten. If a girder 40 ft. long is 
to have 1 in. camber when finished, the girder yard will probably reckon on 
1^ in. or a little more. If the web plates are properly shaped, the flanges will 
follow suit, but enough material must be allowed. Supposing that the web is 
in two parts, that is, one joint in the centre, and it is 4 ft. deep, the ordinary 
rule would be to order the plates 4 ft. OJ in. wide, but since this would not cut 
the camber, they would have to be at least 4 ft. 1 in. They would then be 
set up a trifle at the centre, and the extra width would provide what else was 
necessary. In building up girders, especially open-web ones, the timber 
blocks on which the bottom flange is laid should be graduated to suit the 
desired camber, and the mere weight of the structure will cause it to follow 
the correct lines. When riveted up and put on its bearings, it will sag down 
a little with its own weight (for which the extra girder-shop camber allowance 
is the provision), and the finished camber is supposed to be such that, when 
the full load to be carried is assumed, the girder will be practically straight. 

It should be mentioned again, as a point to which too little attention is 
usually given, that plates ought not to be laid against each other and fastened 
together without being given a protective coating. Very often the only cover- 
ing steel has is that which can be seen when finished, and more trouble is 
likely to arise from this reason than from any other. Wherever a surface is 
covered up, as in overlying flange plates, angles to webs, cover plates, etc., the 
covered surface should either be painted or oiled — the. latter for preference. 
Good boiled oil put on before riveting will not be messy like paint ; it does 
not contain any adulterations, and it will prove of immense benefit in 
resisting corrosion. If, as suggested in an earlier chapter, coating all material 
before it left the mills was adopted, there would be no need to do it just before 
riveting ; but, failing that, it should never be omitted. 

Countersinking of holes has not yet been specifically mentioned. It will 
seldom pay to do this on the machine, such holes being so few and far between. 
They are, consequently, generally put in by hand afterwards, unless (as 
sometimes happens) a whole flange has to be countci-sunk, and then the 
case is different. It is not hard work to countersink a few odd holes, and a 
labourer will soon do what is required with the ordinary ratchet brace or 
pneumatic drill. 



CHAPTER XVI I. 

THE GIRDBR SHOP — IV. 

Riveting, which follows assembling, is quite the most important operation 
in girder-making. Whatever may be said as to the merits or demerits of 
punched or drilled holes, planing or no planing, wood templating and 
nipple-punching, opinion will be general that it is in riveting that the 
greatest practical responsibility lies. It is in the soundness and strength 
of the thousands of little clenched pins we term rivets that the safety of the 
structure will lie, just as much as it docs in the draughtsman's calculations. 
Let a few of them in an important joint be burned or otherwise injured and 
collapse may very well ensue. 

There are many considerations affecting good riveting; in a former 
chapter we reviewed the influence heating plays on its soundness, and drew 
certain conclusions therefrom. It will be as well if we now discuss the 
remaining essentials. 

First and foremost, the rivets themselves must be clean and good, with 
perfectly formed heads, no f razes, and with clean necks. As most people 
know, they are made from the bar in special machines, which cut them off, 
head, and clean them ; and in order to be good themselves, they must have 
been well heated and pressed in clean dies. If anything, the points must be 
smaller than the shank, but it is important that the shank is not taper in 
either direction, but that it holds full and true throughout. There must not 
be any fillet in the neck, as in fig. 76 ; but they must be clean, so that a 
single stroke will drive the heads up to the work. If there is any rounding 
the heads cannot come up to their places properly, and bad riveting must 
follow. No cracked or deficient heads should bo allowed ; they should be so 
sound as to allow of flattening out cold with the sledge, without showing 
signs of imperfect welding. 

They ought to be heated according to the method of driving to be used, 
as already determined, with the object of obtaining the soundest job in all 
cases. In connection with this it should be stated that experiments have 
proved that the greater the load used for driving, the stronger the joint. 
Within the capacity of the rivet this is bound to be the case, since the 
more pressure used, the closer will the plates be brought together and the 
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greater the frictional contact. Again, the closer the plates, the less 
chance of a bending action being brought upon the rivet, and the nearer its 
strength will approach to its full shearing value. If rivets could be put in 
cold and given a perfectly formed head under a tremendous pressure, the 
condition would be ideal. They would not contract further, whilst they 
would hold the plates in the contact the dies pressed them to. Since the 
points must be heated for machine work, a certain amount of contraction 
will always take place; and so long as this is not sufficient to injuriously 
affect the rivet no harm will be done, but the job made all the better. 
Consequently, high pressures are to be esteemed in riveting so long as the 
proper heating can be obtained. As close a contact as possible between the 
riveted surfaces, a rivet with perfect heads, and an unstrained shank properly 
filling the hole — ^these are the essentials to good riveting. 

To secure them all is not by any means a simple matter. If a big pressure 




Fio. 76.— Rivet with fillet. 



is put on the plates, the rivet is apt to be strained through cooling. If perfect 
heads are secured, they may fly in contracting ; if an unstrained shank is 
obtained, the plate contact may be bad. It will not be the tools employed 
which will rule whether the riveting be good or bad — each system has its 
own characteristics and advantages — but the general management of the 
process. That thoroughly good work can be secured by hand-riveting is a 
proved fact; that execrable work can be turned out by hydraulic or 
pneumatic machines can be seen every day. The rivet must be suited to 
the tool, and the tool to the work ; but, above all, the men must be masters 
of their job. 

With hand-riveting most engineers will be perfectly familiar. A gang 
will consist of three men and a boy — one holder-up, two riveters, and the 
boy to heat the rivets ; sometimes a second boy is needed to pick up if the 
fire is far from the riveting spot. In riveting a flange the rivet is pushed 
into the hole from below^ with a small pair of tongs, and the holding-up 
hammer placed on its head. This tool is a hanmier-head with a recess in 
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each face to fit a rivet-head, and it has a strong wooden shaft of some 5 to 
7 ft. in length. The shaft is placed about a foot from the head, in a 
sling conveniently hung, and which acts as a fulcrum ; pressure on the end 
of the shaft then forces the rivet up to its place and holds it there during 
the process of riveting. The hot point is well hammered down by the two 
riveters with hammers having long, slightly curved heads; and when well 
turned over these are laid aside, one man picking up the snap, which is held 
by means of a hazel stick twisted round it in the same way that a set is held, 
and the other the flogging hammer, which he wields until the snap has 
properly rounded and formed the head. Thus the success of the riveting 
depends on the holder-up offering a good resistance to the two riveters and 
the rivet being a good white-hot heat, otherwise the head cannot be properly 
formed, and the plates will not be brought together sufficiently by its 
contraction. For riveting in confined situations where the ordinary 
holding-up hammer cannot be used, a short " dolly " is employed, this being a 
stiff piece of metal about 2 in. or 2^ in. diameter, and 18 in. to 24 in. 
'long, cupped at the end to receive the rivet-head. It is merely held against 
the rivet by the holder-up, and wants careful use to get good work. A good 
hot shank with a point at welding heat is what is wanted for hand-riveting, 
but this is useless without a sharp, quick gang. Practically, hand-riveting is 
now confined to those places where a |X)wer riveter cannot be used, and for 
field — I.e., erection — work. 

Of power riveters there are three principal types — steam, hydraulic, and 
pneumatic. The first-named is the oldest, and originally consisted of a 
piston actuating the dies direct. These were superseded by crank or cam 
movement actuated by belt or direct by steam, with a fly-wheel, which pushed 
the riveting snap towards a fixed dolly or hob. Different lengths of rivets 
were managed by different length snaps. Of course the machines were fixed 
and all work had to be brought to them ; generally a light gantry was built 
over with blocks on movable carriages, from which the girders w^ere slung. 
The rivets were heated in a small furnace and put in the work three or 
four at a time. It was a great advance in economy over the hand method, 
and for medium-class work seemed to answer fairly well, so long as the snaps 
were the right length. It was not good work, since there was apt to be very 
little pressure put on the plates and the rivets were a dull-red heat throughout ; 
heads were neither good nor clean. This system has been developed into 
MacCoU's patent riveter, which is a combination of this method and hydraulics, 
and which is capable of doing first-class work. Fig. 77 shows the machine 
partly in section to illustrate the working. Briefly, the cylinder and 
reservoir are filled with liquid (glycerine and water), which, when the back 
piston is pushed forward by the mechanism, becomes compressed and actuates 
the piston attached to the snap ; a loaded safety valve is placed into connec- 
tion with the cylinder, so that, when the pressure reaches a predetermined 
point, the liquid escapes back into the reservoir. Thus the exact pressure on 
tlie rivet is always known, and it is not necessary to change the snaps, as the 
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machine thus automatically adjuBts iteelf to any thickness of plates and 
always at the required pressure. The idea iu simple, and the tool is not liable 
to get out of order, and the pressures can be regulated according to the size of 
rivet being put in. The arrangement is typical of what should Ije embodied 
in this class of inachiues, and will work at pressures up to 60 tons on the 
rivets, so that it is suitable for heavy work. In action it is very similar 



Fio. 77. -MBcCoH'spBteiitriveler. 

to hydraulic or pressure pneumatic tools, and should therefore bo fed with 
similarly heated rivets. The cut shows it as belfrdriven. 

Hydraulic tools arc made in very wide ranges and patterns, though the 
principle of them all is the same. Pumps are used to force water into an 
accumidator under varying pressures (1500 lbs. to the square inch is a very usual 
one), the size of which is regulated by the number of riveters to be fed. 
This is placed in a convenient central position and acts as a reservoir from 
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which the tools draw their power, automatic connection with the pumps being 
made so that the accumulator may never get emptj. All mechanism is ex- 
ceedingly simple in design ; the piunpe arc usually beltrdriven, though they 



Fio. 7S. — Fixed hydraulic riveter. 

may be direct steam-acting, and are merely rams forcing the water in ftxmt of 
them ; the accumulator m usually a vertical hollow column in which slides a 
ram which is heavily weighted. The pumps force the water into the column, 
which gradually causes the ram to rise until it protrudes the full length of its 
stroke. The water then in the columu is at the pressure determined by the 
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weighted ram. Pipes kid in the ground convey the power to convonient 
points where it may bo utilised. 

The machines are of two types — fixed and portable. In the one the work 
must be brought to the toul ; in the other the tool is taken to the work. Figs. 
78 and 79 will fairly represent the fixed type, and it will be noted how different 
in appearance they are to fig 77. The riveting apparatus is merely a cylinder 
to which the compressed water is led, and this acts on a piston or ram to which 



Fio. 79. — Fixed hydraulic riveter. 

a riveting snap is affixed, pushing it forward against a fixed hob or dolly. 
The snap is made to retract by power, and the used water is led back again in 
pipes to the rams to be used over ^ain, or is discharged, as convenient. 
VarioHB refinements have been introduced, and efficient controlling valves are 
necessary, but this is briefly the principle upon which they work. According 
to the size of the riveting ram and tlic pressure of the water will the power 
on the rivet be varied, and tools arc to he Iwnght of as low a power as 
15 tons or as high as 80 tons. 

The highest powers are needed for big boiler or other work where large 
rivets have to be driven and joints made secure against heavy pressures. The 
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majority of construe tional steelwork jobs Bcldom require more than l-in. or 
l^in. rivets, 1 j-in. being used very rarely, so tliat tremendous powers are not 
80 imperative as for boiler-malt lug. At the same time, big girders are not 
so readily bandied as boiler shells, and experience has proved that in ninet«en 
cases out of twenty it is better to take the tool to the work than the work to 
the tool. Thus liied riveteni arc not in much favour in our shops ; a small 
portable one can bo carried almost anywhere, and can be bandied easily in any 
position, whilst this cannot be said of big girders. 

Consequently, the demand has led to the development of riveters which 
can be slung from cranes or gantries, and which derive their power from the 



Fio. 80, — " Be»r" type of hjijraulic riveter. 

pressure mains, connection thereto being by means ot flexible or jointed copper 
pipes. Tlicy arc made in two types— the "bear" type, with cylinder over the 
snap ; and the hinged typo, with cylinder as far removed as possible from the 
snap, and are respectively shown in figs. 60 and tJl. Fig d is a special 
design for girder work, and whilst some shops seem to use them eicliisively, 
others which have both geiicrally use fig. 80 in preference. The hinged type 
is supposed to be preferable to the bear type, because the snaps are clear ot 
the cylinder and valve, and are therefore capable of being poked into more 
confined and awkward positions. Undoubtedly tliia is so ; on the other hand, 
there is an important joint extra, whilst the cylinder and mm do not work 
truly vertical (neitiier do the snaps), and more ditiiciilty is experienced in guid- 
ing and handling. A hinged riveter always scema to leak more and need 
more attention and repair than a bear one, and so shops get in the habit of 
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using the latter^ — perhaps because they are more often available for use, and 
putting in those rivete which cannot be got at, by hand. On most girder 
work the riveting is plain and straightforward, and the "bear" will do as 
much aa the hinge. For general work two or three of the "bear" type and 
one of the hinged seems the best pohey— especially as the latter is a trifle 
more costly. 

A simple riveter is the best — as plain and inexpensive as can be bought. 
The elaborate hanger shown in fig. 81 can be fitted to either type, but it is 
only in the way on straightforward work. One would be useful at times, but 
no more need be purchased— it would only he waste of good money. 
Labourers can be trusted with a perfectly simple machine, and they do work 



Fig. 81.— Hiiigeil hydraulic rivettr. 

just as fast and well ns skilled men ; but if complications arc introduced the 
labourer is qnickly at sea and requires too much oversight to make his em- 
ployment pay. Two youths and a Iwy will be well a)t)e to work one riveter, 
and on straightforward work will put in al)OUt one hundred rivets per hour, at 
a labour cost of about tenpcuco. The saving over handwork is apparent, when 
one hundred rivets may cost seven and sixpence. Hydraulic riveters have 
been worked at the rate of nearly two himdred rivets per hour, but this is 
exceptional. 

Some of the larger riveters are fitted with "plate closers," which are 
simply auxiliary rams operating so as to squeeze the plates together before 
the rivet is snapped. They arc useful when thicknesses are heavy and bolte 
do not draw plates closely together ; but they are a little superfluous in the 
girder yai-d, where layers generally lie fairly closely and service bolta are 
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sufficient for all ordinary purposes. They only add complications for not 
much gain, and their proper sphere is boiler-making. 

Practically the only difficulties found with hydraulic machines are keeping 
the packing tight and preventing loss of water through leakages in pipes and 
their joints. U-leathers are usually considered the best for all rams^ whilst 
frequent attention is the only thing to keep pipes and connections in order. 
One point in favour of hydraulics is that power never goes long to waste 
without attracting attention. The men at work will not get wet through 
without speaking about it, and a leaking pipe is always plainly to be seen. 
Some makers prefer to conduct the water to the tool by means of jointed and 
bent copper pipes from the main, averring that flexible hose is unreliable. 
Some makes sold undoubtedly are, but hose is to be obtained perfectly well able 
to stand up to 1500 lbs. per square inch, and there is no question as to which 
is the handiest in use. Copper pipes have to be most carefully used or they 
are an incessant nuisance, the springing in the lengths always tending to play 
havoc with connections. It pays over and over again to get good wired 
flexible hose and renew it as it wears out; it can be carried and looped 
anywhere, and is not a tithe of the trouble in disposing of conveniently as is 
a copper pipe. If flexible metallic hose could be made to carry the pressure, 
there is no doubt it would possess great advantages over either. There are 
several diflerent patterns of unions and turn-on valves in the market, any of 
which from a good maker may be relied upon. 

As regards advisable working pressures on the rivets there are many 
opinions, as is evidenced by the great range of powers it is possible to buy. 
The primary object being to snap a thoroughly sound head and to* squeeze 
plates closely together, it follows that if the rivet iron or steel was good 
enough a very low heat with a very high pressure would be at least as good 
as a high heat with a comparatively low pressure. A very high pressure and 
heat combined are not desirable, for reasons stated in Chapter X. A high 
pressure is not really necessary to make a good head unless the heat is low, 
so that for best results pressures should be graduated to heats and diameters. 
This is not feasible ; if complications are introduced other advantages are lost. 
Riveters are to be bought which are capable of exerting double power when 
required, or nearly so; that is, if 25 tons is their normal pressure, they 
can be so fitted that it can be increased to 45 tons; but they are only 
recommended for abnormal occasions — the ordinary riveter which has to take 
the brunt of the work ought to be as plain as it can be made. A simple 
way of varying pressures would bo to alter the accumulator loading, or the 
employment of intensifiers ; but this would mean altering all the riveters at 
work, which could not be allowed, besides meaning that all pipe-lines, 
hoses, and riveters, etc., should be capable of carrying a high pressure per 
unit of area. 

Rivets may only be heated in a way which will pay and is feasible. We 
shall have occasion to deal with the various methods available presently ; in the 
meantime it may be stated that average accepted pressures are 20 tons for a 
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}-in. rivet, 25 tons for a J-in., and 30 tons for a l-in., and these will be 
found ample for ordinary work. They are sufficient to ensure good heads 
at a moderate heat, and are not too much if occasional rivets should be 
hotter than the ordinary. There is another factor which enters to an extent 
into the matter and which has not yet been mentioned — the question of the 
number of thicknesses coming together. It is sufficiently obvious that two 
J-in. plates riveted together will not need the pressure which eight J-in. 
plates do to make an equally good job, and it follows that the heavier the 
work the greater the pressure required also. Fortunately, heavy work and 
heavy rivets generally go together, and the pressures given will be suitable 
for all-round use. If l^-in. rivets are to be used, about 35 to 40 tons might 
be used, and for IJ-in. up to 50 tons. At the same time, if the riveters 
available are not capable of this power, the rivets may be made hotter than 
usual and put in at the lower powers, when practically the same results will 
be obtained. A medium-sized shop should then be equipped with tools of 
different powers ; if it is possible to have five or six in the plant, it will be 
of advantage to have them of 20, 25, 30, 40, and 50 tons capacity, and they 
can then be used to the best advantage. If the plant is small, riveters of 
25 and 35 ton capacities will be the handiest, whilst if only one tool is 
required it is hardly likely that big work will have to be tackled, and a low 
power will then be suitable. 

It must not be overlooked that very differently sized gaps are required at 
times according to the work being done, and the tools must be bought 
suitable for this also. The most convenient sizes seem to be 12-in., I8-in., 
24-in., and 30-in. gaps, with perhaps a 36-in. one as an extra ; their widths 
are also important, and corresponding figures would be 9-in., 15-in., 18-in., 
and 20-in. The 12-in. x 9-in. makes a very handy size for running down 
flanges, and if a 12-in. x 24-in. can also be afforded it will be of great help 
in closing the rivets through angles and webs. The 30-in. x 20-in. will take 
most of the web rivets in medium-sized plate girders. Small, easily handled 
riveters are much preferred by the men to large clumsy ones, which only 
justify their size once in a while. It is far cheaper to go quickly over 
groinid leaving out a few to be put in subsequently by hand, than it is to go 
slowly over it because the tool is unwieldy, although every rivet may be 
put in. Stationary riveters may be left alone without any great loss for 
girder work. 

Pneumatic riveters are of three types — toggle-jointed, pressure, and per- 
cussive ; and as they are later comers than the hydraulic system, they have 
not yet had that thorough winnowing which the latter has gone through. 
Figs. 82, 83, and 84 illustrate each type, and it will be seen how much they 
vary externally. The first two are pressure tools, the one communicating 
through a toggle joint, whilst the other is direct. Naturally there will be 
somewhat less wear and tear on the direct than on the toggles, and in so far 
the one is better than the other. As a set-off the direct type has a large and 
unwieldy cylinder which is somewhat in the way, and the gap and frame are 
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not what one has been aeciistomed to in girder riveting. On the whole, the 
toggle riveters seem to hold the field at present, and they have done and are 
doing some very fine work. ComprcBHod air possesses advantages over water 
which cannot be denied ; perhaps its best recommendation is that no freezing 



ViG. S'2. — Toggle -join tod [iiieuniatic riveter. 

of pipes is to be feared in winter ; and secondly, the lower pressure worked at 
permits of much lesw exjicnsive mains and connections being put in ; no 
r«tum systerii ia wanted either, and these three points Timst weigh when the 
instalment of plant is lieiug considered. Hose and piping to stand 80 to 
100 lbs. pressure is much more readily purchasable than if 1500 lbs. has 
to be carried. The compressor neces.sary will correspond to the ptunps and 
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the TOOeiver to the accumulator ; pipe lines and hose are equally required, 
so that there is great similarity in the two aystems. Aa regards firat cost, 
perhaps the pneumatic has the advantage ; and if water happens to be dear, 
there may be a little saving in this respect in the upkeep. Agwn, the 
pneumatic system is convenient for the smaller hand-toola— drills, chippers, 
and riveters. The first two have already been dealt with, and the third is an 



Fto. 83.— Direct -preaatire pneamatic rint*r. 

application of the same principles. The hand-riveter is airoply an enlarged 
chipper, and there is no doubt but that it is in good handa a moat efficient 
tool. Fig. 85 illustrates it, and it can be obtained in various sizes, designs, 
and weights to suit different diameters of rivets. It ia uaed in conjunction 
with either the ordinary holdiug-up hammer or dolly, as for hand-riveting, 
or with a pneumatic holder-up, aa fig. 86. The last makes the best job 
where it can be used, as it provides a solid resistance to the hammer strokes ; 
but as it needs a support or rest of some nature, it is not applicable to all 
circumstances. Practically it conaiste of a cylinder into which air is admitted, 

13 
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tbuH forcing a. piston outwardly until it meets something stable, when the air- 
prasaure inside keeps it in its place ; a flaii^ or bar resting on an opposite 
side or flange will serve the purpose. It is claimed that these riveters will 
drive rivets up to IJ-in. diameter, but they arc exceedingly tiring on heavj- 
work, though perhaps not more so than any other baud appliance would be ; 
still, rivets of that size are really beyond anything but the heaviest machines, 
unless they are in positions where they cannot be otherwise got at, when the 
best obtainable job must perforce be made. For ordinary shop and erecting 
work up to 1-iu. and l|-in. rivets these hammers are exceedingly useful, and 



Fio. S4.— Percussive pneumstic riveter. 

will do a lot of work. They are quit« simple in construction, being nothing 
more than a rapidly moving piston actuated by the compressed air, which 
strikes the snap several hundred times per minute. The force of the blow is 
not equal to that made by a riveter with his hand-hammer, but since there 
will be ten or twelve blows given to every one of the latt«r, better work — 
or at least as good — can be done, wliilst it will be much quicker. 

The percussive portable riveter is really a hammer inserted in a 
gap frame, as will be seen from fig. 84. It possesses the advantage of 
being its own holder-up, and it is naturally much lighter than either the 
toggle or pressure types. For places doing light work with only a minor 
amount of riveting it is well adapted, but it can hardly be classed as equal 
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to the oth«r typos for everyday use. It ie not suitable for heavy stnictutal 
riveting. 

The special point of recommendation in pneunxatic plant is tlie great 
variety o[ uses to which it can ho put. Riveters of the stationary-preoBure 
kind may be had which will exert a pressure of 75 tons and more, or they 
may he hod in any intermediate power, both fixed and portable, down to the 
small percussive hammer just noticed— all this at the same receiver pressure. 



Flo. 85. — Pneumatic riveting hammer. 

and all fed by the one receiver if desired. It is evident that to many shops 
such a range will appeal strongly, and there is sniall wonder that the system 
is being so widely taken up. Where extensive chipping, caulking, field 
driUiug, reaming, and riveting has to be done compared with a moderate 
amount of shop work, it cannot but be admitted that pneumatics are first 



Fio, 86.— PneutDatic holder-np. 

favourites. Nearly all small concerns, and more extensive ones dealing with 
light work, will he suited by this plant. It cannot be said that it ia as success- 
ful with heavy as with light work, or that it is as well adapted ; but its 
versatility is at present unmatched by any other agent. 

One point must be emphasised, and that is, that for all percussive riveting 
the rivets must be hot throughout with white-hot points. There is no plate- 
cloeing efibrt exerted beyond the hammering given, and contraction is needed 
to draw the plates together— more especially so as layers increase in number, 
A white-hot point is the essential to a good head, and a hot shank to prevent 
loose rivets and slack plates. 
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In comparing pneumatics with hydraulics, it is necessary to clearly have 
before us the aim in view. Both systems are simple and free from com- 
plications, and when there are two such strong rival claimants to favour all 
prejudice must be laid aside and the matter considered solely from the point 
of the end to be accomplished. From what has been said the reader will 
have gathered that all the advantages are not on one side only. Owing to 
the immense initial pressure, tiying on mains and connection pipes and valve, 
but rendering the tool simplicity itself, hydraulics have undoubted claims to 
heavy work. So long as leakages are not present, less skilled men can be 
trusted with the tools, whilst breakages are practically imknown. In order 
to get big loads with pneumatics, either a multiplying toggle device must 
be used with its extra joints and machinery, or big cylinders with their 
cumbrousness employed. Both arc capable of making good results, and 
where only a little heavy work is needed they will serve, but where there are 
joints there are repairs, and there is extra weight and size to be moved and 
handled in both. 

Looking at the practice of our foremost works (and it would be odd if 
the practical men in charge were very far wrong), and employing the results 
of our reasoning, we see that hydraulics are very far from being ousted by 
their younger rival. For heavy continuous service they are still, and rightly 
so, preferred. Where the proportion of shop work exceeds that of field or 
assembling work, as it does in most large shops and many medium-sized ones, 
they are the best tools for the purpose. Well-made apparatus and services 
give very little real trouble if looked after at all, whilst the portable tools 
are handier and more easily managed. Both fixed and portable tools have a 
longer life and need less repairs than do pneumatic for heavy continuous 
service. The higher we go in the scale of loads, the more advantage is 
shown by hydraulics. Tools giving up to 200-tons riveting load are to be 
found in some works — an almost impossible amount for pneumatics. 

Where, then, the plant is large, and also in any place having runs of 
straightforward riveting, a combination of hydraulic and pneumatic tools is 
usually found, the latter being in use for field and assembling work. One or 
two portable pressure riveters for putting in rivets through several thick- 
nesses, a few percussive hammer ones, with chippers and drillers, will be equal 
to the assembling demands of a large establishment, and for this they 
cannot be beaten. 

Again, where shop work is light, as in places making a speciality of roofs 
and light work, and where there is not much straightforward riveting, but 
much of it must be done in place, or a little at a time, a complete pneumatic 
plant will be the favourite. In such a shop one pressure riveter will seem 
to do a lot of work, whilst the percussive ones — one or two with a gap 
attached — will be always in demand. It will not be worth while running 
two systems, since all that is wanted can })e had from the one. 

Rivet-heating apparatus — perhaps the most generally neglected process 
in all works — must now be briefly noticed. During the discussion on tools 
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and riveta desirable coiiditionti of heat have been atated, and it may at once 
be said that there is no really efficient means of properly and uniformly 
heating rivete yet on the market. There are gau fires and mufSee, oil 
furnaces, and coke fires of Hcemingly endless description, every one of which 
is urged as the solution of the problem. 

It nvets at a iiiiifomi red-hot or even white-hot temperature are the 
eud ftad aim of all appamtus, then there are several which may claim to be 
efficient, and figs. 87, 86, and 89 will show their construction. They are typical 
of the best yet to be bad, and will undoubtedly do as their makers claim — 



Fia. ST. — Portable riTet fnmace. 

turn rivete out at a regular beat without burning. It is this latter bngbear 
which has obscured the real question. Burnt rivets are and always have 
been dreaded by both maker and engineer for evident reasons, and apparatus 
has been sought which would effectually get rid of a very serious trouble. 
On all hands it m admitted that they cannot be tolerated, and so far very 
good service has been rendered. But as the bunit rivet has practically made 
ita exit, in has come the <;racke<l head and heads which fly on cooling. With 
the old-style hand -riveting, cracked heads were comparatively unknown, and 
were always recognised as being due to too low a heat ; nowadays they are 
put down to inferior material. Metal is now so ductile that a bead can almost 
be hammered cold without seriously splitting, and so a defeot really due to 
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deficient heatini; has been largely met by a better grade of steel. So far so 
good ; there does not aeem any valid objection to this. But heads which 3y 
want a different explanation, since they indicate that something is wrong 
with the shank, and it ia this which is being ignored by tbcee who should 
know better. A red-hot shank is ttot tuitahU where great prtMttrt it employed. 
Reason and common sense both argue that when plates are as close as they 



Fio. 88.— Rivet furnace. 

will go, stress must be set up within a contracting rivet — a stress it should 
not be called upon to bear. The mission of a rivet is to hold the plates in 
the position the power dies have left them, and to he able to exert its full 
strength when called upon. If it were not for our large factors of safety 
there are many structures which would to-day be absolutely unsafe. It is 
not too much to say that many rivets are subject to stresses which the 
designer never contemplated and has not the faintest notion of. 

A red-hot shank is a necessity when contraction ia relied upon to bring 
surfaces in proper contact, as in liand and percussive pneumatic riveting. 
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It is here of distinct service, and bo loi^ as the point is hot euough to be 
properly snapped by the tools nothing more need be asked. A uniformly 
heated rivet is particularly suited then to this riveting, and will do better 
work than any other. 

But for high pressures a cool shank and hot point are necessities. There 
must be as little contraction as possible, whilst there must be sufficient local 
heat to ensure a good head. The days of punched work are now apparently 
so nearly over that the obligation of upsetting the shank does not now exist. 



Flo. 89. — PorUble rivet fumtce (another type), 

Hivct« fit their holes tightly, and do not want to be any warmer than con- 
ductiou allows, and the problem of providing this has yet to bo solved. The 
longer the rivet the greater the necessity, since the more contraction 
there will be. 

The old way of a coke breeze fire and the rivets suspended through holes 
punched in a plato is something of what is wanted. The shanks should be 
protected and the points exposed to the heat. This sounds simple and 
easily secured, but the difficulty is to keep up a sufficient supply. One of 
the furnaces illustrated will keep two or three hydraulic riveters going as 
fast as they can work, whilst it would take two or three small coke fires 
to feed one iu the way suggested. Coke fires cannot be dotted everywhere 
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in a shop — there is no room for them; neither is an apparatus wanted 
which needs unremitting attention. Something wants inventing which 
will heat rivets as surely and expeditiously as present methods, but will 
heat the points only, 

A method adopted in some shops is to take firebrick plates of various 
thicknesses having sixty to eighty holes through them, and through these 
insert the rivets over a coke breeze fire ; but it is not satisfactory, since the 
chance of burning is ever present. An adaptation of this to a gas or oil 
furnace which maintained a stated temperature would be the ideal way, the 
great difficulty to be overcome behig varying lengths and diameters of rivets 
and thicknesses of plates. To the ordinary muffle furnace diameters and lengths 
make no difference ; all are pushed in the hopper for use as required without 
alteration or changing. It is more than probable that a compromise will 
have to be found somehow ; it is of no use designing anything which will need 
the services of any but a boy — simplicity must be obtained ; and so the problem 
stiffens. There are one or two furnaces which are reported as being able to 
do what is wanted, but nothing that has received such a testing or extended 
use as would warrant the statement that solution was arrived at. Coke fires 
are not reliable, and it seems as though their use for rivet-heating has 
nearly come to an end. 

Many foremen and riveters, finding by experience that high uniform 
heats are not suitable for heavy pressures, put rivets in at as low a temperature 
as they can get the machines to work at. In many shops rivets at a little 
over black heat can be seen closed daily. It is the practical man's way out 
of a difficulty which he does not clearly understand, but it is only meeting 
things half way and is at the best a reprehensible practice. Those inspectors 
who insist on a 6-in. long, 1-in. diameter rivet coming out of the muffle well 
hot, and seeing it closed immediately at about 35-tons pressure, are far from 
aware of the results which will follow their directions. By all means see 
that the point is hot enough for a perfect head, but keep the shank as 
cool as is reasonably practical. 



CHAPTER XVIII. 

THE SMITHY. 

For convenience of designation all steelwork (with the exception of rivets) 
which has to be heated before it can be worked may be deemed to be treated 
in the smithy, and the requisite tools can be described under this heading. 

It is somewhat astonishing, considering the changeability of the times, 
how firm a hold the smith's hearth and anvil has upon our work, and yet 
it seems further off than ever now from being ousted. It still remains the 
chief and essential part of the smithy, and probably always will do. Many 
auxiliary tools have been added to the equipment, but nearly all in some 
way further and expedite the work of the anvil to which their products 
come for finishing. Certain work— best work — is still often made entirely 
throughout on the anvil, and on it the smiths of to-day are no better and no 
quicker than those of fifty years ago. 

In constructional steelwork though, with its plainness and hugeness, it 
has been possible to devise many helps to rapid and economical work, and a 
modem smithy, or that part of the shops given over to heated metalwork, 
is not complete without many new or comparatively new tools. Amongst 
them may be mentioned the steam, pneumatic, strap, and hydraulic hammers, 
the hydraulic press, power swaging tools, welding machines, and special 
tools, formers and blocks for most processes. From the employment of 
hand-power alone, we have progressed to the use of hundreds of tons of load 
performing the former work of days in minutes and seconds. 

It is seldom that any steelwork is so designed that it can all be worked 
cold, notwithstanding the obvious saving to be effected. Perhaps the most 
called for adjuncts to girder w^ork are the cranked stiffeners or angles 
required, and a rapid and economical method of bending them is very 
necessary. Both joggled and kneed work used to be performed entirely by 
hand, strikers being employed to hammer into shape. Even now, if it is an 
odd size and perhaps only one or two wanted, this will be the best way ; but 
for all repetition or standard work the hydraulic press is far before other 
methods. In small shops not possessing a press, blocks are used for kneeing 
and the section bent over them by hand. Suppose that a 5-in. x 3-in. x |-in. 
tee has to be kneed over a 3^-in. x 3^-in. angle, the blocks will either be 
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a casting shaped to the inside form of the knee with a groove cored out to 
receive the web of the tee, or two cheek castings which will be bolted 
together with a distance plate of the requisite thickness. Fig. 90 will show 
the blocks. The tees are heated at one end, as far up as is necessary, on the 
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Fio. 90. — Block for kneeing. 

hearth of a furnace, which is usually coal-fired, to a good, nearly white-hot 
heat. When ready they are withdrawn, and the hot end is laid on the 
block and clamped by means of a shackle and wedge at A.. A long lever, 
forked at the end and prepared for attachment at B, and furnished with a 
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Fig. 91.— Lever for kneeing-block. 

roller as in fig. 91, is' then hastily pinned to the blocks, and a couple of 
strikers, seizing the round end, pull it down until the tee is forced around 
the block, somewhat as in fig. 92. The lever is then quickly taken off, and 
the smith uses his flatter, the strikers each swinging a sledge-hammer. So 
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Fig. 92 —Mode of using lever and knceingblock. 



soon as the tee follows the contour of the blocks it is unshackled, and the 
web, which has perhaps buckled a little, is carefully flatted out and the knee 
set to template gauges in the ordinary manner. The other end of the tee 
then follows the same process. The work is hard and has to be quickly 
done, and is usually in the hands of special men known as ** angle-iron 
smiths," who receive extremely good rates of pay. 
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Naturally such work is costly and is not now possible commercially, 
though there used to be no other way open. It is practically confined to 
small sbope, or for odd jobs for which it would not pay to make tackle for 
hydraulic pressing. 

Figs. 93 and 94 show different hydraulic presses specially made for stilTeners, 



Fio. 98. — Hydraulic prem and tabid for beoding stifleners. 

etc., in which work costing half a crown by the old hand methods can now be 
made for sixpence. The horizontal press is much preferred, as it is handier 
than the vertical, though the latter can be obtained. One end of a stiffener 



Fio. 9t.— Hydraulic press Tor banding stiffenert. 

is still done at once ; bwt, with proper dies on the table, it is evident that 
when hot the ram will press it into sliape immediately, and the web can be 
then flatted and trimmed into shape on the comer of the table without 
losing much heat, and in very much less time. A good furnace is wanted — 
some are gas-fired, others use coal or coke. The essential is that burning 
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should be avoided by keeping the metal clear of the fuel, and it is usual to 
heat on a clean hearth which is swept by the flames. By theee means ex- 
ceedingly rapid work can be done. The press should be of good power, 
according to the work expected of it. About 40 tons will be ample up to 
6 in. X 3 in. x J-in. tees. If heavier sections are to be dealt with, up to 70 
or 80 tons or more may be required. A hydraulic drawback should be 



Fio. 95.— Electricully -driven power hammer. 

fitted so that the mm may be at once retracted, and the table should not be 
stinted in sixe, and ought to ha heavy and solid in section. A combination 
valve to work both the ram and the dniwback is best, so that there may be 
only one handle. The supply pipes should be large enough to work the 
press at a fair pace ; nothiti;; is more annoying than a raoi which crawls. 
Angles may ite bent at a right angle in one of these presses, without 
the necessity of cutting a vee out of the web, as is done by hand methods. 
Naturally the web is crushed and distorted, but if the steel is brought to a 
good white heat it is surprising how amenable it is, and the flatter will finish 
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it off to look quite neat. It makes a very much stronger job than cutting 
and welding, the slight thickening in the root adding stifiheHs. Auy kind of 
beading may be done by the use of suitable blocks much cheaper than by 
hand, provided the blocks arc in stock. If only one or two piecca are required 
to a special shape, then it will not pay to make the requisite tackle, and they 
are best made by band. 

Cold-bending and straightening arc very often done also. The ordinary 



Fiu, 96.— PDonuMtii; hammsr. 

belt-driven straightener is often not powerful enough to do joist work and 
large section channels, etc. When such is the case, the hydraulic press 
proves very handy, itji great power making light of even very stiff sections. 
It is in fact adapted for anything of this nature, and can even bo arranged 
at a pinch to punch, shear, and weld. It is one of the handiest tools a 
shop can have. 

Most smithies are now equipped with a power hammer ; and as they are 
to be obtained of almost every known method of drive, one can be selected to 
fit the conditions of any shop. The ordinary steam hammer — so long the 
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fsTourite — haa been to some extent BUperseded by the newer forms of strap and 
pneumatic haiumera, but it is still, in good bands, capable of holding its own. 
Figs. 95, 96, and 97 are representative of what is now being used. Alt types 
are made in any deaired powers ; the small shop will only need a very light 
tool, whilst the lar^r ones will have one, two, three, or four, ranging from 
light to heavy according to the nature of the work tbey do and the output. 
Very heavy typea are not necessary for steelwork, since the heaviest work 



Fia. 07.— Belt-drivon ctubion-hunmer. 

tbey are likely to be called upon to do will be the forming of end-eyes and 
middles for roof-ties of perhaps 3-in. or 4-in. diameter at the outside. British 
shops differ materially from American ones, in that we have not the heavy eye- 
bolts and pin-truss scantlings to deal with that they have. Our riveted work 
needs very little smithing indeed compared to their pin bridges, and tools 
suitable over there would be utterly out of place here. Of course we 
occasionally get odd ones, or a suspension bridge with heavy links, or heavy 
forgingB in swing, lift, and tilt bridges, etc. ; but these are not the average of 
structural work, and it would not pay to keep either tools or men constantly 
employed for the sake of what might turn up once in a while. If heavy 
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forgings are called for occasionally, the best way is to get them niade at places 
making forgings a speciality — both money, time, and temper will be saved, 
and a much better job result. Generally speaking, a 7 or 8 cwt. steam 
hammer and a 300-lb. strap or pneumatic hammer will be equal to ordinary 
demands. Hydraulic hammers are not much in use ; modern ideas favour 
the short, sharp, rapid stroke of the pneumatic hammer in preference to the 
slower but more powerful hydraulic squeeze. Certainly the rapid stroke is 
more versatile and adaptable to a much greater range of work, and it is a 
pleasure to see a competent smith at the anvil. 

The smithed connections in a round-rod roof truss are now usually made 
from stampings. Given properly shaped dies (often made from cast-iron 
when the number required off is not large), end-eyes, middles, and fork ends 
can be stamped to outline from bars of suitable widths and the right thick- 
nesses, and then finished up partly on the anvil and under the hammer. The 
cost of the operations will depend altogether on the smith himself ; some men 
will turn out quite double the work of others and of a much better finish. A 
frequent plan is to have set prices for everything, and then the only diflference 
to the management will consist in the relative degrees of finish, and men must 
be selected for the different work according to the selling prices obtained. 
The payments made vary naturally according to the size of iron or steel being 
used, though as it gets bigger they seem to rise a little out of proportion. 
Thus a 1-in. end-eye can be made for 2d., a 2-in. for 5d., whilst a 3-in. will be 
Is. 6d. ; a J-in. jaw will be 9d., a 2-in. one Is. fid. ; a 1-in. shut or weld will 
be 3d., and a 3-in. shut 2s. (by hand). End-eyes, middles, and jaws for 
principals are made ready for welding to the straight intermediate rods, which 
is a separate operation. Sometimes the pin-holes are put through them in 
the smithy, or they may be drilled, according to the specification demands 
The crucial points are always the welds, and as some men are better at these 
than others the maker of the forgings is not necessarily entrusted with their 
welding. Many attempts have been made to substitute machine for hand and 
hammer welding, but at the time of writing no great success has attended the 
efforts. An iron table of convenient height is furnished with sets of cramps 
or grips for holding each bar, and these are made to approach each other 
through the agency of a lever, thus squeezing the two hot ends together. 
For very heavy work there is some advantage to be gained by such a method, 
but light work cools too rapidly and is too small to be dealt with in any way 
but by hand. Again, if the work is really heavy and beyond the capacity of 
a couple of strikers or the pow^er hammers in use, it should be done in a 
proper forge where men and tools are used to such work. There is not such 
a great demand nowadays for " all-round " smiths in shops. Work is 
cheaper when men specialise, and so the man used to turning out |-in. and 
1-in. diameter work cannot be expected to be equally nimble with 5-in. or 
6-in. work. In British works, only steelwork shops with a very large output 
ever touch jobs in which an amount of heavy welding is required, and as there 
are usually many more departments than these shops it is best to send the 
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heavy forging into the one most used to it. It is a mistake to lay out shops 
with the intention of doing this in the same place as the lighter work, since 
home work will not keep the tools and men going. In American shops 
hjdraiilic machines are very largely used both for forming and welding, and 
tools are in use which are unknown in this country ; but they are not of 
interest to us, since we could not use them to any profit ; they would be in 
the same relation to our class of work as nests of radial drills would be to 



Flo. 98, — Vertical bycinulic prwa. 

theirs. Besides which, current engineering sentiment is not in favour of 
welding steel for constructional purposes. It is rightly regarded that welds, 
and especially those of any size, should be avoided an much as possible and 
other available methods of construction substituted. 

A very necessary tool in the smithy is a vertical hydraulic press adapted 
tor the production of buckled flooring and bridge plates. During late years 
the tendency to employ pressed troughing has largely increased, and there is 
no doubt that it makes a most efficient bridge or heavy warehouse floor at a 
comparatively economical cost. It differs from the rail-bearer and croes-girder 
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BTBtem in that its strength U constant and uniform for the area. For road- 
bridges and any places where wheeled traffic is not confined to rails it cannot 
be surpassed ; and as the use of the press in its production has led to 
endeavours to extend the principle, trough-steei guttering and pipes are now 
much in demand, whilst it is not improbable that in the near future st«el 
linings for underground tubes and conduits may be employed. Most yards 



Fio. 99.— Verli(«l hjdraulio pre*. 

now have one or more presses capable of turning out this class of work. Figs. 
98 and 99 illustrate the general design of tools suitable for making a variety 
of work. Specially made and designed presses can be obtained for quantities 
of any one thing for places making specialities, but the average shop requires 
an all-round tool such as tliose illustrated. A good width between standards 
is required, and also good " daylight " or lift, or else the size of the plates 
which may be pressed gets very limited. 

Suitable blocks or formers are fastened to the top and bottom beds, and 
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the hot plate placed between, when the lift of the ram forcing the bottom 
table up shapes the plate according to the blocks. Blocks are not generally 
made the exact outline of the finished article — main dimensions are the same ; 
but unless liberty woe given for the plate to slip as the press closes, it 
would either be torn or else jam the blocks. For instance, if a trough section 
is to be pressed, it would appear between its blocks as in fig. 100, so that it is 
onlj in contact with them at juiit the places essential to its assuming the 
desired shape. The effects of contraction in cooling have also to he provided 
against ; sometimes sections will open or cloHe a little as they cool, and the 
blocks must be schemed so that due allowance k tnade. Occasionally special 
precautions have to be taken to ensure the cooling proccsi) being as prolonged 
as possible, and in all cases it is customary to shield the hot plates from wind 
and rain. Presses for this work should be of ample power, and are generally 
of from 300 to 600 tons. If large and heavy work is to be made, up U> 1000 
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tons may be necessary, but the average requirements of a girder shop will be 
met by half that. 

The furnace used for heating the plates is usually coal-fired and from 10 
to 35 or 30 ft. long, according to what is required of it ; the hearth is shallow, 
but of width equal to that betweeii the press standards. If very long, in 
addition to the end hre it niay be fired at intervals of, say, 5 or 6 ft. in its 
length, the object being to get an equable a heat as is possible. Three to five 
plates can be placed in at once on top of each other, and it will take perhaps 
half an hour U> bring them to the right heat. The door being lifted, the top 
plate is seized by special tongs attached to a windlass by chain, and the plate 
is hauled out over guides and on to the blocks, where it is quickly adjusted in 
position and pressed. It is drawn from the blocks in the same way aad 
deposited on the cooling ground ; the operation is repeated until the whole 
charge has passed through tlie press. As the work is exceedingly hot and 
heavy whilst it lasts, it is generally conducted under open sheds or lean-tos. 
The labour is not skilled, with the exception of the leading hand or charge 
man, and when once the tackle has been properly set everything proceeds 
automatically and cheaply. Niglit and day gangs are the cheapest when the 
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work will warrant it. Once the furnace has been got to the proper heat it 
can be held there, but if banked for the night the continual expansion and 
contraction play havoc with it. Plates waste somewhat in the process ; it is 
impossible to prevent a certain amount of scale forming owing to the action 
of the flames ; care has to be t^ken to prevent burning, though the error is 
usually the other way on. The valves controlling the press must be placed 
within easy reach, and the men well drilled ; one man to do this and another 
that, and then rapidity of working is assured. The press should stand in 
front of the furnace mouth with a sufficient space between to allow of the 
insertion of the cold plates into the latter ; the distance can be bridged over 
by old rails when the plates are ready for pressing. 

Miscellaneous smithwork, of which there is always a certain amount, is 
still done in the ordinary manner. Notchings of joist ends, angles, tees, 
etc., are best done by the cold saws, though many shops send them to the 
smithy. Bent plates, cleats, shoes, cap-plates, etc., will be done either on the 
anvil or in one of the presses, as convenient. 

A small cropping shears is always of great use in the smithy. It need not 
be of the latest pattern — ^any old tool will do, as its use will be intermittent ; 
but it will daily save valuable time if installed. 

The smithy is usually the most neglected shop in the works as regards 
lifting and hauling tackle. So long as very light work only is done, of course 
none of this is wanted ; but in most cases no provision is made for any, even 
if heavy work is being made. If pressed plates are to be turned out, cranes 
and overhead tackle should be freely put up, and the lifting and hauling 
labourer dispensed with as much as possible. There should always be lifting 
tackle for use at the hammers, and blocks available for slinging in convenient 
positions as required. 



CHAPTER XIX. 

FINISHING AND DESPATCHING — MISCELLANEOUS. 

After assembling comes the fiuishing, marking for erection, and painting. 
Plain girder work will not want any of the first if it has been properly made, 
but there will always be a certain amount to be done to large open-web girders, 
roofs, etc. Careless work often results in gussets not being fair with flanges, 
kneed stiffeners overrunning, rivets which want dressing. Perhaps a few 
rivets have been put in holes which should have been left blank, or holes 
which ought to be elongated are round. It is the plater's duty to go over his 
job most carefully, comparing it with the drawings in every particular, so that 
any mistakes may be duly rectified. Dimensions should be checked through- 
out and a complete survey made ; an hour or two spent this way will often 
save pounds on the site. 

The inspector will now want to view the finished work ; probably he has 
paid several visits during its progress and is conversant with it to an extent^ 
or he may have been in residence. Anyway, it will be his duty to go over it 
thoroughly now, testing every part for agreement with the drawings and 
proving their truth by all methods open. If it is a bridge which has to carry 
a test load, arrangements will have to be made for sufRcient weighty material 
to be placed upon it to comply with the conditions. Very often pig-iron is 
used as being conveniently handled ; but built-up work to other orders and 
of known weights may be utilised, so long as the correct distribution of load 
can be managed. Bridges for which such tests have to be made are usually 
light colonial ones; it is obvious that heavy railway bridges could not be 
adequately tested in the maker's yard. The bearings must, in all cases, be 
specially looked to and provision made that the ground will carry the con- 
centrated loads. If deflection has to be observed, pegs may be driven in the 
ground at intervals on which data can be marked. This is preferable to 
stretching lines, as their sagging tendencies are not present, and absolutely 
accurate records can be taken. 

Inspection over, the erection marks can be put on aiid the general painting 
done. All marks should be in large white characters which shall have no 
chance of becoming eflaced or indistinct. Letters are a favourite means, or 
a combination of letters or figures, and they should be at least 6 in. high, 
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or as large as the piece will hold below that, and boldly made. Stencils should 
be used, unless the man doing the work is exceptionally clever — strange 
hieroglyphics sometimes have to do duty when stencils are not available. 

Special directions, such as " This end next to B ," etc., for putting on 

girders ends, should always be cut out of stout brown paper in the drawing 
office or template shop and stencilled on. There should never be any lack of 
erecting marks ; certain things may be very obvious in the shops when every- 
thing is together, but the case is altogether different when there are a score or 
more trucks on site, and nothing but a drawing to show how to reassemble the 
disjointed members they contain. Let there be a plurality of marks, so long 
as they are the right ones. 

Painting may be either in oils or oxides, according to the specification, and 
put on either with the brush or by air. On large plain surfaces the latter 
will be the quicker way, and with careful men will require less paint, but all 
light work and open-webbed girders are best done with the brush. The 
operation will pay for looking after ; a great deal of paint is usually wasted 
in most yards, especially when payment is by the ton. There is a certain 
advantage in piecework, admittedly, but there is more in weeding out the 
wrong men and keeping steady hands who can be relied upon at a day-work 
wage. The paint bill will be less anyway, and it will rest with the foremen 
and manager as to whether each man is earning his pay or not. 

Taking apart and packing are the next duties. For home orders the latter 
will be almost a negligible item, but foreign work — especially Crown agents 
and Admiralty — wants a lot of time and trouble spent upon it. The flange 
and diagonal ends at each break joint will have to be protected with stout 
boards and battens from the chance of injury during shipment, and all 
loose rivets,' bolts, and small parts packed in strong water-tight cases. There 
will be a lot of work for the carpenters, whilst the shop foreman must see to 
the proper counting of everything, including the extras, as per specification. 
Special stencils will have to be cut both for the girder work and the packing- 
cases — some places cut them out in thin zinc so as to last longer — and it will 
be found the best policy to carry out to the letter the many stipulations 
made. If there is a siding into the works and own trucks are being used, the 
loading must be carefully attended to, and wliether for home or export there 
caimot be too much attention paid to the securing of the girders. The curves 
on British lines are of so small a radius, and there is so much shunting 
carried on, that light work especially is often damaged by being bent in 
transit. When long girders rest on two or three points only, perhaps hanging 
over the end supports some feet, it is a serious thing if the chains slip and let 
them slide, even if ever so little. Damage is bound to be done, and attempts 
must be made on the site to rectify it, resulting very often in obviously 
straightened and unsightly places, perhaps leading to trouble with the 
engineers. Loading is a particularly awkward job, and should always be in 
the hands of a good man, who should be fairly well paid. 

One of the most important points in loading is that there shall be ample 
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power available. In assembling, pieces are usually small and light tackle 
may serve very well ; but when completed girders or large portions of them 
have to be bodily lifted, heavy cranes are necessary. Consequently tlie 
heaviest tackle will always be over the erecting spans, and the loading-sta^ge 
or siding should be so arranged that they can pick up the work and put it 
on the trucks without further handling. In works of any size it is usual to 
have 30- to 40-ton cranes — generally overhead travellers — to do this, but it is 
really seldom that their full capacity is taxed. Thousands of tons of work 
may be turned out and no lift over 10 or 15 tons experienced ; but there will 
come the necessity, and if the power is not there an awkward time will be 
gone through. The best way is to arrange the crane power so that ordinary 
loads — say up to 15 tons — can be handled at a fair speed of both hoist and 
travel, having the girders carriage ropes, hook, etc., strong enough to sustain 
a 40-ton load, and the engine power sufficient to lift, traverse, and travel it 
at a very slow speed only. Since the big loads are comparatively so seldom 
met with, nothing will be lost by very slow handling of them, so laag 
as handling is possible. There will be more gained this way than by pro- 
viding a crane which will deal with a 40-ton load as though it were a 
feather, and then keeping it working every day but one in the year on 
loads of less than 10 tons. 

The question of the size of pieces which may be sent by rail is often an 
awkward one. If for export, generally that which will pass for shipment will 
be right for the rail ; but home orders are often awkward, in that it is generally 
desired to send the largest possible pieces, and whilst the main lines may 
carry them all right, some local ones, or one of the smaller companies, may 
have a curve which they will not safely pass or a tunnel which restricts the 
loading gauge. All sorts of ways have' to be resorted to in order to save 
sending away in small pieces with the resulting extra work in erection ; a 
good deal depends on the trucks selected, but a knowledge of loading gauges 
is absolutely essential. When loading for safety and also to a gauge has to be 
considered, the problem is not always an easy one. 

The first thing to consider in breaking up for despatching is the way in 
which erection is going to be conducted, and the handiest sizes and pieces 
for handling on site. If the job is a bridge on a new line, then the only 
consideration will be the lifting tackle available and the approach to the 
site; if a road-bridge, perhaps an amount of carting will have to be done 
from the nearest railway station, and the sizes of the pieces will then be 
necessarily very limited ; if over a waterway, the condition of and accommoda- 
tion on the banks may exercise great influence ; if for a warehouse or building, 
the approach and the room for lifts may be exceedingly limited; in every 
case conditions on the site will vary and due account must be taken of 
them. Then, when the most economical method of erection has been 
determined upon, it must be ascertained whether the selected pieces will 
pass the loading gauges, and perhaps further slight modifications may be 
necessary. Bridges and all erections which are broken up and sent away 
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without due thought as to this may often prove eipensive examples of 
how not to do things. 

There are one or two points of manufacture which could uot well 
have been dealt with in previous chapters, and which it will be as well to 
mention now. 

When making stanchions it is, of couree, an essential that the baee- 
platea should be square with the shafts, and also that all the material of 
which the shafts are built should have a fair bearing on the plates. To 
ensure this it is often specified that the ends shall be faced. Now, if 
the stanchions arc small, this will not be a very serious matter — they can 
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be readily put in the lathe. But lathes are not usually common tools in 
& steelworks, and if the stanchions should be large and unwieldy — say 
something like 57 ft. in one length and weighing about 20 tons, as in the 
case of some lately put up in the Midlands — it would take a larger lathe 
than ordinary to deal with them. To meet the difficulty tools have been 
designed which are known as "girder-ending" machines, and they are 
equally suitable for large and small work. One is shown in lig. 101. 
Instead of chucking the stanchion and turning it round whilst a stationary 
tool does the facing, the stanchion or girder is at rest, being brought up to 
the face-plate and placed truly horizontal and in line with the machine, 
either on runners or low bogies or other suitable device. The knives or 
blades fixed to the face-plate, which is actuated by massive gearing, then 
quickly do the required facing, the operation not occupying a quarter of 
the time it would take a lathe to do it. One such machine will keep a 
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large shop going, unless much of the work is joist or compound girders ; 
when this is the case, it is, perhaps, cheaper to put them together without f 

cutting off to dead lengths, doing this when riveted up, in the "girder- 
ending " machine. In fact this type of tool was originally designed for just 
this work. Most girders made up of joists and with ilanges riveted on have 
these latter made from flats. Both joists and flats can then be piqked up 
just as they arrive at the shops and be put together without going near the 
planing machines or the shears, being faced to correct lengths in these 
machines when riveted up. There is. a distinct saving here, and for builders' 
steelwork the tools are excellent. 

They are practically very powerful lathe headstocks set solidly on good 
foundations, with a heavy face-plate which carries the knives. They naturally 
absorb a great deal of power, but when it is remembered that on a certain 
class of work they practically supersede the planer and the shears, this 
cannot be complained of. A " joist " yard or shop where builders* work 
only is done could almost dispense with these two tools, given "girder- 
ending" machines. If the work is properly set, they make a perfectly 
fair end, and their advantage in stanchion work will be patent. 

A tool that is often of service is a good shaper. It should be perfectly 
plain, and arranged so that work may be fixed either vertically or horizontally, 
and have good-sized beds. It should be a heavy tool, capable of taking a 
good rough cut — engine-finished work will not be required of it, but it must 
be quick and durable. It will be useful for the occasional awkward fitting 
which has to be done, for slotting and easing, and would be all the better 
for having a couple of heads. 

During late years much has been thought of " Dr Angus Smith's 
solution" for coating and protecting against oxidation. Its principal use 
is for cast-iron pipes; but steel pipes are now coming much to the front, 
and the hydraulic press being handy for making tliem, girder shops are 
taking up their manufacture — some as a side line, whilst others make a 
speciality of them — and the coating is proving of equal service for them. 
There are many recipes for the solution; the following being accounted a 
good one : — 

6 gallons tar. "j 

2 „ prepared oil. ( 7 lbs. pitch to be added if 

1 „ paranaphthalene. j desired thick. 

4 lbs. tallow. J 

The only successful way of applying it is for both the plates and the 
solution to be hot, and for dipping to take place. Application with the 
brush is a failure. For it to be lasting and give the maximum of protection, 
the plates should be dipped before they have got quite cold from the 
pressing, or if they have become cold they must be left in the solution until 
they have reached its temperature. Usually a tank of sufficient size to 
properly take the intended articles is filled with the mixture and kept hot 
by a fire under it, or by being placed over a flue. The bent plate is 
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lowered into it and left there until it is of the same heat, when it is hoisted 
out and left to drain for a few minutes on a rack which slopes to the tank. 
When set it can be stacked away. It is of no use just dipping a cold plate 
in even the hottest of solutions : it will look nicely coated perhaps, but there 
is no real bond between the metal and the tar, and the protection is no better 
thai) common paint. The plate must attain the same temperature as the 
fluid ; the coating is tlien very thin, but it seems to be part and parcel of 
the metal itself and is practically indestructible. 

If much repetition work has to be dipped a big tank will be necessary, 
so that cranes and men may not be kept waiting at all. It should be of 
sufficient size, so that when the last article has been placed in the firat is 
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ready for withdrawal. A power travelling crane and a couple of labourers 
can then get through an astonishing amount of work in a day. When well 
and thoroughly put on there is no known agent to compare with "Angus 
Smithes solution " for durability and sendee. 

For countersinking rivet-holes a useful tool, if the shop is laid out so that 
it can be used, is a wall-bracket drill (fig. 102). It is very rapid in action, 
and a boy will get through a great deal of work with it. It is not suit- 
able for all works, since the job must be taken to the tool, and that is not 
always easily managed, many shops finding that the pneumatic drill, or even 
hand-tackle, pays them best. Everything depends on the a7)iount of counter- 
sinking to be done. If there is not more than the little which occura at 
girder bearings, it is not worth while putting up wall drills ; but if a lot of. 
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say, flush-riveted tanks or doors or other work is done, then the arrang^e- 
raent of the countersinking tackle becomes as important as the drilling or 
punching. In such cases the wall drills should be so placed that as jobs 
leave the drilling machines they pass under them. The machine shown is 
quite elaborate enough for everyday work, is inexpensive, and very unlikely to 
get out of repair. If, however, the surfaces to be countersunk are lai^ in 
area, and so are unwieldy to move about freely under the tool spindle, then 
they are best countersunk in the drilling machines, as it is evident these small 
tools can only be used for easily handled work. 

There have at various times been many special tools devised for lessening 
the number of operations and settings of work. Few of them, however, have 
survived. The first one or two machines have been placed on the market 
with much beating of drums, and pages of figures have been adduced to show 
the great savings effected. Tools weighing well into the hundreds of tons 
even have been put down in the confident belief that they will soon pay for 
themselves. It is only experience which disproves the sanguine estimates 
formed. The real difiiculty with steelwork is that no two jobs are precisely 
alike. Bridges will not come in with main plate girders 60 ft. long and 
5 ft. deep — or any other standard sizes. They persist in never being exactly 
like any other ever made ! It is very hard on the tool designers and 
specialists, but facts are facts, and one might as well wish for the moon as 
hope that things will change. It would, for instance, be a very fine thing to 
put a flange together on a long bed — say 50 to 80 ft. long, with spare 
sections so that it could be made even longer if required — and either drill or 
reamer the holes with one or a number of tool-heads and plane the plates 
with another one ; or, to take another case, punch all holes small in flanges 
and webs in the usual way, assemble the girder, and then place the whole 
thing on the bed and reamer all holes and plane all flanges. It looked so 
before it was tried ; economies were easy to see, and plain girder work was to 
be turned out wholesale. But when the tool was made and tried in actual 
work the difficulties cropped up. The saving proved to be less than was 
expected, and there were practical obstacles in the way of fastening down a 
whole flange sufficiently securely for planing purposes, whilst the power 
necessary seemed out of all proportion to the work done. It is a lamentable 
fact that theory and practice do not always go hand in hand, and perhaps 
no one is so fully aware of it as a machine-tool builder. 

It is therefore wise to be a little chary of brand new combination tools or 
ideas. It would be folly to say that they are and must be always bad ; 
possibly a very short time may see quite a revolution in our present ideas of 
the trade ; but possibilities are not necessarily probabilities, and the chances 
are that the single tool will continue in the future,* as in the past, to be the 
best yet made. For these reasons the author has refrained from illustrating 
any but well-tried and approved tools, which have by constant and wide 
use demonstrated their necessity and their claims to consideration as 
"standard" machines. 



CHAPTER XX. 

GENERAL EQUIPMENT. 

In a previous chapter a few notes were made on the modem practice of doing 
all work under cover, and reasons given justifying it to a very great extent. 
It is not too much to say that all firms now w^orking with open girder yards 
more often wish they could roof them over than they are pleased with 
existing arrangements. This is shown by the fact that modernising a works 
invariably means its reconstruction on the covered-in plan, and there are 
many acres of ground now roofed-in which ten years ago were quite un- 
protected from weather variations. 

It may therefore be taken for granted that shops have really displaced 
yards, and that the wisdom of capital expenditure in roofing has been 
established. That being so, it becomes imperative in laying out new works 
to most carefully consider floor plans. It is a very different thing building 
shops to contain tools and work, to simply putting down a few tools under 
sheds fringing a large open space. A mistake in the one case may be fatal ; 
in the other it will be of little moment, since a few pounds will soon rectify it. 

The general policy here, as also in America and on the Continent, seems to 
lean towards the construction of large shops capable of housing the tools and 
all normal work, and the reservation of an amount of open space, where it 
can be managed, for jobs requiring perhaps more head-room than the ordinary, 
or with other abnormal features. If land is not very limited, such a plan has 
many commendable points, and is certainly the right one to follow ; but when 
every yard is precious and has to be made the most of, it will be better to 
roof the lot to suit the average of work, leaving the abnormal to more 
fortunately situated competitors. Firms with their works in large towns, who 
cannot for some reason contemplate moving out ' where land is cheaper, 
cannot obviously afford to have a single square yard that is not actively 
engaged in earning money; the question of a yard being provided which 
shall be used perhaps one week out of the fifty-two is not for them — every 
unit must be of service for every week of the year. 

The consideration of what shall and shall not be provided is not a light 
one, and demands intimate knowledge of the trade and of the special portion 
of .it it is desired to cater for. A joist shop, or place where structural work 
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is DiadO) would be laid out very dilFerently to one dealing with constructional 
work, and a difference would again be made for a mixed shop. In fact, every 
class of work would need a modification in the provision for its execution if it 
was desired that that particular class should be made as cheaply as modem 
practice renders possible. The site again is bound to exercise great influence 
in the planning, and what might be possible and most desirable for a certain 
class of output is often rendered out of the question by prevailing conditions. 
Anyone who aspires to lay out a steelworks must not only possess a certain 
measure of architectural skill, but must also be conversant, and intimately so, 
with every aspect of the trade ; he nlust be a practical workman gifted with 
an employer's financial skill and judgment, and an engineer in the broadest 
sense of the word. 

One of the commonest mistakes made when laying out new shops is the 
outlay of more capital than is actually required. In the abstract every man 
will agree that to do so is sheer folly and sure to lead to ruin, but few men 
can resist the temptation to put in "the best of everything" when the 
capital at their disposal admits of it ; few men can put in just that which 
will do the work perfectly satisfactorily and eani reasonable increment when 
polish and show and ingenious mechanisms are temptingly displayed. The 
whole secret of the successful conduct of a business lies in the employment of 
only that which will earn the largest percentages on its capital outlay. 
Every penny more than the absolute requisite minimum invested is but a 
drag and a handicap to the useful pence, and, as such, is a direct deterrent to 
progress. When a man or a company engages in any enterprise, it is usually 
done from a desire for gain ; there may be much honest pride in the work 
turned out — that is not in any way incompatible with a desire for gain — but 
the primary object is interest on capital. That being so, it follows that the 
smaller the capital which must be embarked for a given purpose^ the more 
luci'ative the results will be. One may often see solid walls and foundations 
being built, which look and are calculated to be able to defy the action of 
time itself, and yet there is nothing to show but that in the space of a 
generation the whole erection will be out of date, behind the times, and of no 
further use for the purpose for which it was erected ! Fortmiately it is not 
so with everything; there is plenty of engineering work done which will 
remain a monument for all time to the skill of its designers and the men who 
laboured thereon ; but processes of manufacture are essentially unstable, 
uncertahi, and changeable as the seasons ; a decade may see both the birth 
and the death of methods which, for a short year or two, made a woirld 
wonder ; they are not suitable for attempted perpetuation, and it is money 
sunk to do more than provide adequately for the moment. 

This is specially so with the steelwork trade. Fifteen years ago mild- 
steel bridges were practically unknown ; wrought-iron was the material in 
common use. Fifteen years before that cast-iron bridges were still being 
put up ; what will be done fifteen years hence, and how shall we be 
working 1 The girder shop of to-day — the modern shop in line with the most 
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advanced practice — was quite non-existent a couple of decades ago ; it is just 
as likely that in its turn it will be superseded by other ideas in twenty years' 
time. We cannot build works and define the scope of industries for posterity 
— the march of progress will not be arrested for the sake of a few bricks or 
machines. So far as the outlook goes, it seems as though mild steel was 
destined for great things — that the world will get to depend more and more 
upon it, and that it will before long be vital to both trade and home life. 
But it would be unsafe to prophesy so, and rash to stake everything upon the 
chance, sure as it seems. The metal has some very well known drawbacks, 
added to which the science of construction is daily advancing, and already 
types common a decade ago are obsolete to-day : who can tell where all 
this is to land us, and will undertake to accurately sketch the future? 
One has but to breathe the words " concrete steel " to already cause makers 
to look askance. 

Such as it is, however, we have mild steel with us to-day, and a large 
demand for it to be satisfied. New works must be put up, old ones modern- 
ised, and the times properly catered for. Money is to be made — and fairly good 
money too, in spite of competition, fair and unfair — by the shop which is 
well put up, well laid out, and well managed. The better it is put up and 
laid out, the more money can it earn ; but it must be the " bettemess " 
understood by all-round considerations — not merely the bettemess of solidity 
and money spent. It is not the amount of gross profits a place may make 
which alone pays the dividend, but the ratio existing between the profits and the 
capital expenditure. <£! 0,000 profits may be handsome in the one case, and 
not enough to pay 1 per cent, in another. Five per cent, depreciation on tools 
is barely enough as times are, and those firms refusing to reckon more than 
2 J per cent, and 3 per cent, will find themselves " left " at some future day. 

As the trade goes, all buildings and accessories should be subject to at least 
5 per cent, depreciation charges. It is not safe to look further ahead than 
twenty years, if indeed that time is not too long. Many American firms 
reckon 7^ and in cases even 10 per cent., whilst the latter figure is a fre- 
quent allowance on tools. If percentages such as these are at all necessary, 
it follows that the shops need not be put up to have any longer a life. Bricks 
and mortar have only just begun to be of service, comparatively, in twenty 
years' time, and they are consequently unsuitable for a steelwork shop. If at 
the end of that time remodelling be necessary, a vast amount of money has to 
be sacrificed, since 5 per cent, depreciation on good brickwork is ridiculous and 
would always swallow the profits. A further argument is that the height 
considered necessary so as to give proper head-room involves such substantial 
walls that cost becomes almost prohibitive. 

Steel framing is undoubtedly the system par excellence on which shops 
should be constructed. It is light, comparatively inexpensive, does not 
require difficult foundations, and if kept in good order may be rearranged in 
another plan at any time. It affords facilities for the attachment of cranes, 
lifting and running tackle, etc., possessed by no other constructive agent. 
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besides being proof against the effects of vibration. Any sort of covering may 
be used with it — slates, tiles, brick panels, corrugated iron, wood, etc., or it 
may be wholly or partly glazed, and is thus exceedingly adaptable. Perhape 
the favourite covering is galvanised iron, and undoubtedly it possesses many 
advantages. A fairly light gauge may be chosen — 22 gauge for roofs and 24 
gauge for sides— and then cheapness is secured ; yet, if well painted, it will last 
more than the twenty years desired. It is lighter and less expensive than slates, 
both in cost and erection, whilst being equally weather-tight and serviceable. 
An objection often made is that it is noisy and sets up reverberations at 
every hammer-stroke. There is an amount of truth in this, but the defect 
can be almost eradicated by laying or hanging the sheets to timber purlins, or 
interposing common felting between the sheets and the steel framing. With 
large shops well put together, noisiness is not really so noticeable ; it is the 
hastily thrown together, loosely jointed structure which does the most 
chattering. Corrugated iron has been very undeservedly much abused ; used 
properly it is a most valuable agent, whilst its life is quite long enough for 
the structures for which it is suitable. It has a reputation for being hot in 
the summer and cold in the winter. Steel shops should be so made that the 
wind and air can blow freely through them on hot days, whilst on cold days, if 
a man's work will not keep him warm, he is no good to the management ; so 
long as the rain, snow, and keen winds are kept out in winter, and a man can 
work with dry material in dry clothes, he will not complain much. This is 
hardly the case with machine hands ; their section should have some means of 
artificial heating, such as will be discussed presently, but the big erecting 
spans are too large to warm properly — a certain amoimt of warm air will find 
its way there, but the best warmth is a man's labour. 

Timber would be a good and cheap covering for all parts where there were 
no fires ; in fact wood acts very well for small shops, both for covering and 
framing, but the risks are great — insurances are high and so it is little used 
except for small lean-tos or temporary purposes, or in combination with 
corrugated iron. It is a pity to put slates or tiles on these shops ; the capital 
cost is heavy, whilst they may have to be taken down before they have seen 
a quarter of their natural life, with the inevitable result of a large broken and 
spoiled percentage. So far as can be judged, the modern shop should be 
erected on those lines which shall ensure to it a life of full twenty years, yet 
at the end of that time be good enough in its framing to be rearranged and 
set up on other ideas, or again recovered according to the signs of the times ; 
whilst it should at all times be ready for extension and growth in any 
direction. Steel framing with a corrugated covering gives all these desiderata 
at the cheapest possible cost. A little can be taken down here and a little 
more put up there at a trifling expense, yet with no sacrifice of strength or 
rigidity ; but, probably, a gain thereof. 

From what has been said regarding methods and tools of manufacture, the 
ideal plan will have been gathered — a "continuous'' arrangement so that 
work is always steadily flowing in one direction, with the minimum of back or 
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reverse flow. The same piece of metal should not travel over the same ground 
twice, neither should it have a zigzag course ; but as far as possible its pro- 
gress should be in a straight line. Plenty of shops are to be seen — and 
recently put up ones too — where the punches and the drills are as far apart 
as they could well be placed ; often material has to be carried past the cold 
saws to get to the straighteners. Bad planning of this nature will never turn 
out the cheapest work ; everything must be disposed to the utmost possible 
advantage, so that handling may be reduced as far as possible. Whether 
keen competition has or has not to be faced, there can be no sense in doing 
imnecessary labour. Once the broad scheme has been settled it will not be 
possible to alter it, short of reconstruction. Minor alterations may be made ; 
but a hastily thought out plan is bound to be bitterly repented. 

The site is bound to be a governing factor ; one cannot make a rectangle 
if only a triangle is available. But if the works are being laid out afresh on 
plenty of land, then one can strive to get as near the ideal as possible ; if on a 
town site, the problem will be to make the best use of what room there is. 
It would obviously be impossible to discuss a variety of differently shaped 
sites ; neither would it be profitable. The best way will be to indicate what 
appears to be the most favourable possible disposition for a medium-sized 
general shop, leaving the reader to determine what modifications must be 
made to suit other given circumstances. 

First of all, railway tracks or sidings must be considered indispensable, 
and there must be at least two of them — one for the incoming and the other 
for the outgoing material ; they might unite in the one track where they 
join the railway. Material should be unloaded on one side of the shops and 
the finished work loaded up on the other, so that one line will have to take a 
big loop or curve past the ends of the shops — preferably this should be the 
raw material line. To obtain the best results and expedite handling, they 
should be in shallow cuttings, so that the wagon bottoms will come level 
with the shop floors. It is not a big job to secure this, and is worth the 
little extra trouble and expense ; it is more important in the case of the 
loading than the unloading dock, and if preferred the latter need not be 
done so. There will be less difficulty in cutting for the loading line, since 
it will be the straightest and most direct, in order that long girders may not 
have to travel round sharp curves. 

Commencing with the unloading dock, there must first be space for the 
storage of the materials, and it will be convenient for it to rim the whole 
length of the shops, as by this means the storage ground need ^ not be wide. 
Few firms keep any stock of material, except those who possess their own 
rolling mills ; but a little is always an advantage, and in those cases where 
it pays to keep some a shed for it will come the other side of the line, since 
only material required for use will come on the shop unloading dock. If we 
reckon that the largest girders to be made will be about 200 ft. long, our 
shops must be at least 300 ft., and this would be the length of the dock, 
with a width of from 16 to 20 ft. As the plates, angles, tees, etc., are 
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unloaded, they will be sorted to their particular jobs, and a light, quick 
travelling crane will be found very handy. If we provide that the dock is 
covered with a cantilever roof carried off the stanchions of the first main span 
(see fig. 103), this crane can very well be of the hanging-jib variety, running 
on top and bottom rails carried by brackets on the outside of the stanchions, 
and it will thus help to serve the straightening and planing machines as well. 
Its average lifts will perhaps be 5 or 6 cwts. each, but it may have to deal 
with loads up to a couple of tons in weight, and so will be best with two 
travelling traversing and hoisting speeds, one quick and the other slow. The 
drawback to a crane of this type is that a careless driver could soon wreck it 
and perhaps seriously damage some of the stanchions. An alternative 
would be a light locomotive crane running on rails laid just in front of the 
stanchions, but the smoke and heat are objectionable in a shop and it 
would have to be electrically driven, giving a nice problem to be solved as 
to the best method of driving. The only other way would be to do away 
with the cantilever roof, and put up another span, one resting on columns 
the other side of the rails, these latter thus running under the roof. An 
ordinary span travelling shop crane would then be used, and would serve 
the purpose very well, except that it is not convenient for passing material 
from the dock to the machines in the next span. Small hand cranes, 
whether of the jib or cantilever type, are not to be recommended. They 
will lift all right, but they are too slow in slacking and depositing. Over- 
head runners should be installed whatever crane may be selected, as they 
are so handy and quick for all light lifts. 

In the next span are arranged the straightening and bending machines, 
those for the planing, shearing, and cropping, and the cold saws. In order 
to get the maximum of work from each, they must not be cramped together, 
but plenty of space allowed between them. There is as much virtue in 
having room to work in as there is in having the tools to work with, and 
a special point must always be made of seeing that there is " elbow-room " 
everywhere. The straightening and bending rolls — one three-roll and 
one seven-roll — and the sectional straightener will be next the unloading 
dock, together with the joist shearing machine and a small cropper. Behind 
them will come the planers, shears (plate and angle), and cold saws, the 
smithy taking up the rest of the length of the span, and divided from it 
by a partition, largely of glass. This secures the advantage of having the 
smithy next to the raw materials and close to the cold saws, avoiding extra 
handling, and also admitting of plates for pressing being unloaded direct 
against the presses. There must be free communication between the smithy 
and the shop for the unobstructed passage of materials. The hydraulic 
presses and furnace will be next to the dock, and inside them the bender, 
small tools, fires, and anvils. Running the length of the span will be a 
girder travelling crane, which should be of 3-tons capacity, fast and quick 
at its work, supplemented by overhead runners with cross-overs to the 
runners in the unloading dock. The overhead runners will do the normal light 



Tof(94n'p. 224. 



jf-er/a/s) 



!Sr~^ 



2. Se 

3. Se 

4. Pll 

5. Do 





6. Co ri/7 r^/7 r\/7 



/7d 
/7 



7. Alt 

8. H^ 

9. Pi 
10. Ml 



// 



// 



11. lU 

12. Gil 



D/2 



Da? 



18. Fij 

14. Sn) 

15. Sn; 

16. Ac| 

17. sm 

18. H^ 

19. HJ— 

20. Pol 
P<i 



/-^a /5q 



I 

l-sized steelwork shops. 




GENERAL EQUIPMENT. 225 

work at the roUs, planers, and saws, whilst the crane will serve the presses, 
handle the heavier material, and do the lifting from machine to machine. 
This span, like the unloading dock, will not require to be of great head-room. 
If there is 15 or 16 ft. clear under the crane, that will suffice ; more height 
only means more cost and gives no corresponding advantages. 50 ft. wide 
will be ample and give sufficient space between the different machines, since 
whilst enough must be had, yet more would only be waste. 

In the next span will come the marking-off tables and floor, the single and 
multiple punching machines, the gangs of drills, and the girder-ending 
machines, arranged in sequence, so that, as the material is marked off, it 
passes to the punches, and thence to the drills. If much drilling from the 
solid is anticipated, two nests of six each will not be too many, though one 
nest of six and a multiple or two can be used if preferred. The weights to be 
dealt with will be heavier here ; the four bogie tracks to the drills will be 
about 80 ft. long, for the purpose of building up flanges, etc., and the crane 
must be capable of dealing with corresponding loads. It is a very awkward 
job to lift a driUed flange if of any length, and transfer it to the large assem- 
bling shop for incorporation in its girder. It wants well service-bolting 
together to hold the plates from sliding the one on the other as it is lifted, 
but even then it bends to a remarkable extent. A couple of lighter cranes are 
better than a single heavy one, and as in this span small and medium plate 
girders can be assembled, either on the marking-off tables or on the drill 
bogies or on the floor under the drills, and made ready for the riveting in the 
large assembling shop, the cranes must be capable of dealing with loads up to 
10 tons. If one 10-ton and one light, fast 3-tou, having fast and slow gear, 
be provided, most contingencies will be successfully met. Overhead runners 
or light jib cranes over the punching presses and the light work marking-off 
table will considerably facilitate work. The span may be as before, viz., 50 ft., 
and the head-room may again be low; perhaps if anything it should be a 
little more, since there will be assembled plate girders to deal with, and plenty 
of clearance is wise when handling them ; about 20 ft. clear under the crane 
will be suitable. 

The assembling or erecting span will be prskctically clear of tools, except 
for the riveters, chippers, hand-drills, etc. One or two wall-drills with good 
clearance are an advantage for some work, but the main idea is a large clear 
space for its proper assembling, riveting, and dressing. Any tools brought in 
will be for the sake of handiness, and because the jobs usually done demand 
them ; modem ideas favour the machine processes being kept as separate as 
possible from the putting together ones. The chief considerations in this span 
will be the width and height, and they will have to be regulated by the class 
of work to be done. For a general shop, 80 ft. wide by about 25 ft. under 
the crane wiU be enough, this clearance being ample for all ordinary girder 
and roof work ; anything demanding more is likely to want so much that it 
would not pay to construct the average shop to hold it. The roof might 
perhaps be carried higher, so that a big dome or other work could be built 
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round a pole at cue end, dispensing for the time with the crane at that part. 
Many erecting spans are made wider than 80 ft., and of course in cases it 
may be advisable, but this figure will allow of a long-span double-track 
railway bridge being laid down, with plenty of room for miscellaneous jobs 
besides, and will be large enough to cope with the work turned out by the 
machine tools in the ordinary course. Hydraulic or pneumatic mains will be 
laid the length of the shop, and the loading siding should preferably run the 
length at one side also, this being better than running it outside the outer row 
of stanchions. Where space is no object, a gantry may be run out at one end 
in continuation of the crane track, and over which the shop crane can travel, 
the loading up being done here. But it is a question solely of the site ; it is 
handier to have it in the shop for many things, but on the other hand it 
means so much valuable shop-room not being available for erection. It is 
important that the heavy travelling cranes be able to do the loading up, so as 
to save double handling, and so this is generally sought to be schemed. As 
previously mentioned, the crane, or cranes (there should be more than one for 
the best restilts), must be able to handle heavy loads, but this need only be at 
a slow speed. 

The question of the supply of power to the different tools — straighteners, 
planers, saws, punches, drills, etc. — is one about which there are at present 
many opinions. In the old days, when the material to be worked was in only 
very short lengtlis, it was possible to group machines together and drive from 
shafting in the old fitting-shop method. Tools were placed almost on the top 
of each other, to use a figure of speech, and there is still no question but that 
given moderate lengths of shafting with good bearings, the system remains the 
cheapest where continuous work has to be performed. But modem practice 
has so changed the aspect of the shops that altogether fresh problems have 
now to be tackled. There must be big spaces between tools, because of 
the long lengths now to be handled. 40-ft. long plates are comparatively 
common, and if these have to be put through straightening rolls, it is plain 
that room must be given for it to be done. So with everything else ; tools 
are long distances apart, and shafting from one engine has ceased to be a 
practical method, except in the case of very small shops. In its place we have 
offered us electrical drives, separate engines for each tool, and several engines 
each driving small groups of shafting. Oil, gas, and steam are variously used, 
and a central generating station. Experience, so far, seems to point to 
electrical drives being the best for a girder shop; many of the new works 
being put up employing them. The advantages are cleanliness, use only when 
required, and an entire absence of shafting. Nearly all structural tools 
require a fair amount of power — some taking a great deal, so that the only 
tools which can really be coupled together will be the drills, the separate 
motor system thus having a great pull. The supply of steam to separate 
engines on the heavy tools is not feasible, the long distances inducing so much 
condensation that economical work is impossible. Practically the disadvantages 
of the electrical drive are that it is not so economical under continuous opera- 
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tion — the expense per unit or horse-power being higher than for steam — 
so that for tools working nine hours a day it proves comparatively costly, 
and the upkeep is rather expensive. With heavy tools, which often work 
intermittently, such drawbacks are not of so much moment, since, when the 
motor is not going, power is not being used as it is when shafting has to be 
kept uselessly turning. Gas engines driving different sections are very handy, 
since a hitch with one does not necessarily involve the stoppage of the lot ; 
but they take up a certain amount of space, and they do not do away with 
the shafting drawback, though they mitigate it to a considerable extent. 
Their noise and exhaust require dealing with, and if of any size they need 
bulky cooling apparatus ; on the other hand, they are easy to drive, requiring 
no continuous skilled attention, and certain sections can be run overtime 
independently of the rest, and without the waste attendant on running a large 
central station for the sake of one or two tools. 

With the extended application of hydraulic power to heavy tools — shears, 
punching presses, etc. — another method of dispensing with shafting has 
become open. This agent has much to recommend it, its disadvantage being 
the cost of installation ; but for reciprocating tools, as distinct from rotary 
ones, such as straighteners and cold saws, it has many recommendations. 
The absence of complicated gearing is a distinct gain, but against this may 
be plfikced the tendency to trouble with all packings. Hydraulic punching 
presses are also made, but perhaps they are hardly so convenient as the lever 
type for ordinary work, being naturally slower in action ; they are, however, 
unsurpassed for heavy work and for piercing. Where hydraulic riveters are 
being used, it is a good plan to apply the principle to a few of the tools, 
since once the mains are in they might as well be used to their full capacity, 
and there is also the advantage of not relying entirely on one agent for the 
work of the shop. If some of the tools— straighteners, planers, saws, and 
drills — are driven electrically, and others — one or two of the punchers, the 
shears, and the presses — driven hydraulically, it will often be possible to run 
sections on overtime w^ithout involving the whole, whilst a breakdown of the 
one will not necessarily involve the other. Hydraulic power is economical 
so long as there is no great leakage; when the tools are not being used, 
power is not running to waste ; but with faulty mains or pipes it is one of 
the most costly. 

No rules can be laid down for the positions of the driving agents in or near 
to the shops. £very site will be a law to itself and will have to be studied 
accordingly. If electricity is used a separate power station will be the best 
— ^a few yards more or less of cable making no difference. ' But for hydraulics, 
pneumatics, steam, gas, or oil, the nearer the source of power to the place 
of usage the better. Hydraulics and pneumatics both lose by friction and 
leakages, steam condenses, gas and oil waste energy turning shafting; so 
that according to the power decided upon will have to be the disposition of 
the generators. It is entirely a question for practical engineering, and to be 
dealt with on the spot. 
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The laying out of a new works, or the remodelling of an old one, is a 
speciality in itself. No one knows so well as the management what is really 
required, is frequently urged There is a vast deal of truth in this, but the 
other side of the case is that, whilst it will know exactly what suits its own 
work, yet it has not the larger view of the expert whose special business it is 
to keep up with the times, and who through his acquaintance with so many 
businesses possesses a better and safer grasp of principles. Give an expert 
exactly to understand what is wanted, let him make himself familiar with the 
details desired, and then he is much more likely to evolve a better plan than 
the man so wrapped up in one phase of work that he has no time to see what 
his neighbour is doing. The planning of a new place is not a light task ; its 
success or failure may spell the difference between dividends and bankruptcy. 

The great bugbear of modem shops is the stanchions or cohmins necessary 
between the spans. It is a bothersome thing to transfer work from one span 
to another, since the cranes do not lend themselves to the work at all. 
Attempts have been made to lessen the trouble by putting three or four 
spans abreast and running the work down them simultaneously into a lai^e 
erecting bay at the bottom placed at right angles, but experience proves there 
is no gain this way. The ideal shop would undoubtedly be in one span 
with cranes to suit, but no one has yet been bold enough to try the experi- 
ment. The difi&culty is that the capital cost seems as though it would be 
much more than at present. The only way to prove it is to take two 
schemes for the same site and work them out thoroughly, but employers do 
not care for such experiments. Yet in view of the gain to be effected, should 
the one-span idea prove feasible, it might be thought that the trial was 
worth making. There are shops in the States with spans of 120 ft. and 
even more, but Britishers still like the more moderate .span. It might be 
that a shop with a span of 120 or 140 ft. is suited to this country, and if 
this were made some 300 ft. long it would turn out much more work than 
the one we have been discussing, whilst the erecting and machining would 
all be done under the one roof. Such a scheme would suit steelwork for 
buildings admirably, but some provision for a higher roof or part would have 
to be made for the erecting in a bridge workshop. It could be quite well 
arranged, however, by a little scheming. The girder yard with its large 
open space is better for working in than the shop, but its dependence on the 
weather has quite condemned it now. If the yard could be covered over with 
a roof which dispensed with columns, then would all advantages be combined, 
but, alas ! man is but human and his tools material. 

Of course the shop we have been discussing is only for a moderate-sized 
establishment, capable of turning out about three to seven or eight thousand 
tons per annum according to the class of work going through. For larger 
and more important places different scheming would have to be adopted. 
There are works in the United States having single shops larger in area than 
the one described and devoted to solely one thing — such as eye-bars, say ! 
It is evident that when establishments reach this size they need radically 
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different arranging, and that for the sake of transporting material, etc., they 
must be arranged in blocks with a network of feeding railway lines, instead of 
being under one gigantic roof. We have no example in this country of a 
works possessing such an immense output of structural steelwork ; our shops 
are of only a moderate size comparatively, and for purposes of illustration, 
therefore, the one described may be taken as typical of British practice. 

There is a point in connection with the smithy which must not be over- 
looked — it must possess thorough ventilation, and all hearths should be fitted 
with cowls and chimneys for carrying off the sulphur, or else the sheeting 
of the shop will suffer to some extent. One side of the place will be open, 
and if good louvres are arranged in the roof a fair amount of air will 
find its way in. 

All cranes used, of whatever type, will, of course, be driven by the power 
selected for the tools. If electricity and hydraulics are to be employed, all 
the main travellers would use the first-named, whilst the other power might 
be used for small cantilever cranes and for those for use with the riveters. 
It will entirely be a matter of expediency. For general riveting, swinging 
cantilevers fitted to the stanchions and small goliaths running on rails seem 
the handiest. It would not do to use the heavy travelling cranes for support- 
ing hydraulic riveters, except for those parts which are too high to be reached 
by ordinary tackle, whilst fixed gantries are always in the way. Overhead 
runners are not feasible either, except when close into the sides. When 
plenty of power is available and space is not cramped, all smaller work can be 
taken to stationary riveters and handled there by suitable tackle, since clear 
working-room is then left in the rest of the shop. There is bound, however, 
to be a large part of the work to be done by portable tools, especiaUy for the 
larger work, and if the shop is wide it means either using the big cranes, 
erecting temporary tackle, or the use of small goliaths which can be pushed 
anywhere by hand. The latter plan is generally adopted. 
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MANUFACTURERS' STANDARD SPECIFICATIONS. 

(The Accepted American Standard Specifications.) 

Revised, February 1903. 



STRUCTURAL STEEL. 

Process of Manufacture, 

(1) Steel may be made by either tiie open-hearth or Bessemer process. 

Testing and Inspection, 

(2) All tests and inspections shall be made at the place of manufacture 



prior to shipment. 



Ted-Pieces, 



(3) The tensile strength, limit of elasticity and ductility shall be deter- 
mined from a standard test-piece cut -from the finished material. The 
standard shape of the test-piece for sheared plates shall be as shown by the 
following sketch : — 
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Piece to be of same Thickness as tJie Plate, 

On tests cut from other material, the test-piece may be either the same as 

for sheared plates, or it may be planed or turned parallel throughout its 
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American Standard Spbcifioations — continued. 

entire length, and, in all cases where possible, two opposite sides of the 
test-piece shall be the rolled surfaces. The elongation shall be measured 
on an original length of 8 in., except as modified in section (12), para- 
graph (c). Rivets, rounds, and small bars shall be tested of full size as 
rolled. 

Two test-pieces shall be taken from each melt or blow of finished material, 
one for tension and one for bending ; but in case either test develops flaws, or 
the tensile test-piece breaks outside of the middle third of its gauged length, 
it may be discarded and another test-piece substituted therefor. 

Annealed Test-Pteces, 

(4) Material which is to be used without annealing or further treatment 
shall be tested in the condition in which it comes from the rolls. When 
material is to be annealed or otherwise treated before use, the specimen 
representing such material shall be similarly treated before testing. 

Marking. 

(5) Every finished piece of steel shall be stamped with the blow or melt 
number, and steel for pins shall have the blow or melt number stamped on 
the ends. Rivet and lacing steel, and small pieces for pin-plates and stiffeners, 
may be shipped in bundles securely wired together, with the blow or melt 
number on a metal tag attached. 

Finish. 

(6) Finished bars shall be free from injurious seams, flaws, or cracks, and 
have a workmanlike finish. 

Chemical Properties. 

(7a) Steel for— 

Buildings, . 

Train sheds, . . 

TT- i 1. . -, , Vmaximum phosphorus, '10 per cent. 

Highway bndges and / x- r- » r 

similar structures, 

{7b) Steel for— 

Railway bridges, . maximum phosphorus, '08 per cent 
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American Standard Specifications — continued. 

Physical Properties. 

(8) Structural steel shall be of three grades — Rivet, Railway Bridge, and 
Medium.^ 

Rivet Steel. 

(9) Ultimate strength, 48,000 to 58,000 pounds per square inch. 

Elastic limit, not less than one-half the ultimate strength. 

1,400,000 „ 
Percentage of elongation, animate strength' 

Bending test, 180 degrees flat on itself, without fracture on outside of 
bent portion. 

Steel for Railway Bridges. 

(10) Ultimate strength, 55,000 to 65,000 pounds per square inch.' 

Elastic limit, not less than one-half the ultimate strength. 

T> X / 1 X. 1,400,000 

Percentage of elongation, -,-;— ^ r-.* 

ultimate strength 

Bending test, 180 degrees to a diameter equal to thickness of piece tested, 

without fracture on outside of bent portion. 



Medium Steel. 

(11) Ultimate strength, 60,000 to 70,000 pounds per square inch. 

Elastic limit, not less than one-half the ultimate strength. 

T» * * 1 *• 1,400,000 B 
Percentage of elongation, -— — ^ -.^ 

ultimate strength 
Bending test, 180 degrees to a diameter equal to thickness of piece tested, 
without fracture on outside of bent portion. 

Modifications in Elongation for Thin and Thick Material, 

(12) For material less than ^V"^- ^"^ more than |-in. in thickness, the 
following modifications shall be made in the requirements for elongation : — 

* This U8ed to read " Rivet, Soft, and Medium." 
2 This used to read " 26 per cent." 

' ThiH used to read *' 52,000 to 62,000 pounds.' 

* This used to read ** 25 per cent. 

* This used to read " 22 per cent," 
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American Standard Speoifigationb — continued. 

(a) For each increase of ^in. in thickness above |-in., a deduction of 

1 per cent, shall be made from the specified elongation, except that 
the minimum elongation shall be 20 per cent, for eye-bar material 
and 18 per cent, for other structural material. 

(b) For each decrease of ys'^^- ^^ thickness below ^in., a deduction of 

2^ per cent, shall be made from the specified elongation. 

(c) In rounds of |-in. or less in diameter, the elongation shall be 

measured in a length equal to eight times the diameter of section 
tested. 

(d) For pins made from any of the before-mentioned grades of steel, the 

required elongation shall be 5 per cent, less than that specified 
for each grade, as determined on a test-piece, the centre of which 
shall be 1 in. from the surface of the bar. 



Variation in Weight. 

(13) The variation in cross-section or weight of more than 2^ per cent, 
from that specified will be sufi&cient cause for rejection, except in the case of 
sheared plates, which will be covered by the following permissible variations : — 

(a) Plates 12^ lbs. per square foot or heavier, up to 100 in. wide, 
when ordered to weight, shall not average more than 2^ per cent, 
variation above or 2^ per cent, below the theoretical weight. 
When 100 in. wide and over, 5 per cent, above or 5 per cent, 
below the theoretical weight. 

(h) Plates under 12j^ lbs. per square foot, when ordered to weight, shall 
not average a greater variation than the following : — 

Up to 75 in. wide, 2^ per cent, above or 2J per cent, below the 
theoretical weight ; 75 in. wide up to 100 in. wide, 5 per cent, 
above or 3 per cent, below the theoretical weight. When 100 in. 
wide and over, 10 per cent, above or 3 per cent, below the 
theoretical weight. 

(c) For all plates ordered to gauge, there will be permitted an average 
excess of weight over that corresponding to the dimensions on the 
order equal in amoimt to that specified in the following table : — 
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Table op Allowances for Ovebwbioht for Rbctanoular 
Plates when Ordered to Gauge. 

Plates will be considered up to gauge if measuring not over j^^in. less 
than the ordered gauge. 

The weight of 1 cubic inch of rolled steel is assumed to be 0*2833 pound. 

Plates ^'in. and over in Thickness. 



Thickness 

OF 

Plate. 




Width 


OF Plate. 




Up to 75 inches. 


75 to 100 incheai 


Oyer 100 to 115 
inches. 


Oyer 115 inches. 


Inch. 


Per oent. 


Per cent. 


Per cent. 


Per oent. 


i 


10 


14 


18 


• • • 


tV 


8 


12 


16 


• • 


1 


7 


10 


13 


17 


A 


6 


8 


10 


13 


i 


6 


7 


9 


12 


A 


H 


H 


H 


11 


f 


4 


6 


8 


10 


Overf 


H 


5 


H 


9 



Plates under ^in, in Thickness. 



Thickness of Plate. 

Inch, 
i up to /^ 

6 S 

^Y » IIS 


Width of Plats. 


Up to 50 inches. 
Per cent. 


50 to 70 inches. 
Per cent. 

15 
10 


Over 70 inches. 
Per cent. 


10 

7 


20 
17 
15 
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STRUCTURAL CAST-IRON. 

Except when chilled iron is specified, all castings shall be tough grey 
iron, free from injurious cold-shuts or blow-holes, true to pattern, and of a 
workmanlike finish. Sample pieces, 1 in. square, cast from the same heat 
of metal in sand moulds, shall be capable of sustaining on a clear span of 
4 ft. 8 in. a central load of 500 pounds when tested in the rough bar. 



special open-hearth plate and rivet steel. 

Testing and Inspection, 

(1) All tests and inspections shall be made at the place of manufacture 
prior to shipment. 

Test-Pieces, 

(2) The tensile strength, limit of elasticity and ductility shall be 
determined from a standard test-piece cut from the finished material The 
standard shape of the test-piece for sheared plates shall be as shown by the 
following sketch : — 

Abopt »' ypaimll el Sect ion _ 
"V NotlcMVhkn9'-."in 



I *1 



^ ? 



Aliottls 






About »8—- 



Piece to be of same Thickness as the Plate, 

On tests cut from other material, the test-piece may be either the same as 
for sheared plates, or it may be planed or turned parallel throughout its 
entire length, and in all cases, where possible, two opposite sides of the test- 
piece shall be the rolled surfaces. The elongation shall be measured on an 
original length of 8 in., except as modified in section (12), paragraph (c), 
Riyet rounds and small bars shall be tested of full size as rolled. 

Four test-pieces shall be taken from each melt of finished material, two for 
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tension and two for bending ; but in case either test develops flaws, or the 
tensile test breaks outside of the middle third of its gauged length, it may be 
discarded and another test-piece substituted therefor. 

Annealed Test-Pieces, 

(3) Material which is to be used without annealing or further treatment 
shall be tested in the condition in which it comes from the rolls. When 
material is to be annealed or otherwise treated before use, the specimen 
representing such material shall be similarly treated before testing. 

Marking, 

(4) Every finished piece of steel shall be stamped with the melt number. 
Rivet steel may be shipped in bundles securely wired together, with the melt 
number on a metal tag attached. 

Finish. 

(5) All plates shall be free from injurious surface defects and have a 
workmanlike finish. 

Chemical Propbrtiks. 

(6a) Flange or \ maximum phosphorus, '06 per cent. 

boiler steel, ) „ sulphur, -04 „ „ 

(65) Extra soft and ^ maximum phosphorus, '04 per cent, 

fire-box steel, j „ sulphur, -04 



» >> 



Physical Properties. 

(7) Special open-hearth plate and rivet steel shall be of three grades — 
Extra Soft, Fire-Box, and Flange or Boiler Stbbl.^ 

Extra Soft Steel. 

(8) Ultimate strength, 45,000 to 55,000 pounds per square inch. 
Elastic limit, not less than one-half the ultimate strength. 
Elongation, 28 per cent. 

Cold and quench bends, 180 degrees flat on itself, without fracture on 
outside of bent portions. 

1 This used to read " Extra Soft, FirbBox, Flange or Boiler, and Boiler Rivet 
Steel " (four grades). 
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Fire-Box SteeL 

(9) Ultimate strength, 52,000 to 62,000 pounds per square inch. 
Elastic limit, not less than one half the ultimate strength. 
Elongation, 26 per cent. 

Cold and quench bends, 180 degrees flat on itself, without fracture on out- 
side of bent portion. 

Flange or Boiler SteeL 

(10) Ultimate strength, 55,000 to 65,000 pounds per square in.^ 
Elastic limit, not less than one-half the ultimate strength. 
Elongation, 25 per cent. 

Cold and quench bends, 180 degrees flat on itself, without fmcture on 
outside of bent portion. 

Boiler Rivet Steel. 

(11) Steel for boiler rivets shall be made of the eitra soft grade specified 
in paragraph No. (8). 

Modificatiom in EUyngaticni for Thin and Thick Alaterial, 

(12) For material less than I'^^-in. and more than |-in. in thickness, the 
following modifications shall be made in the requirements for elongation : — 

(a) For each increase of ^-in. in thickness above f-in., a deduction of 

1 per cent, shall be made from the specified elongation. ' 

(b) For each decrease of iV^'^* ^" thickness below y^-in., a deduction 

of 2^ per cent, shall be made from the specified elongation. 

(c) In rounds of |-in. or less in diameter, the elongation shall be 

measured in a length equal to eight times the diameter of section 
tested. 

Variation in Weight. 

(13) The variation in cross-section or weight of more than 2^ per cent, 
from that specified will be suflicient cause for rejection, except in the case of 
sheared plates, which will be covered by the following permissible variations : — 

(a) Plates 12J pounds per square foot or heavier, up to 100 in. wide 
when ordered to weight, shall not average more than 2J per cent, 
variation above or 2J per cent, below the theoretical weight. 
When 100 in. wide and over, 5 per cent, above or 5 per cent, 
below the theoretical weight. 

* Thifl used to read " 52,000 to 62,000 pounds per square inch." 
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(b) Plates under 12^ pounds per square foot, when ordered to weight, 

shall not averskge a greater variation than the following : — 

Up to 75 in. wide, 2^ per cent, above or 2^ per cent, below the 
theoretical weight. 75 in. wide up to 100 in. wide, 5 per cent, 
above or 3 per cent, below the theoretical weight. When 100 
in. wide and over, 10 per cent, above or 3 per cent, below the 
theoretical weight. 

(c) For all plates ordered to gauge there will be permitted an average 

excess of weight over that corresponding to the dimensions or the 
order equal in amount to that specified in the following table : — 

Table of Allowances for Overweight for Rectangular 
Plates when Ordered to Gauge. 

Plates will be considered up to gauge if measuring not over vi^"^"- ^®^ 
than the ordered gauge. 

The weight of 1 cubic inch of rolled steel is assumed to be 0*2833 pound. 



Plates \-m. and over in Thickness, 



Thickness 




Width 


OF Platk. 


' 


OF 

Platk. 


Up to 75 inches. 


75 to 100 inches. 


Over 100 to 116 
inches. 


Over 115 inches 


Inch. 


Per cent. 


Per cent. 


Per cent. 


Per rent. i 


10 


14 


18 


1 
• • • 


1 A 


8 


12 


16 


■ • ■ 


1 




10 


13 


17 


1^ 


6 


8 


10 


13 


\ 


5 


7 


9 


12 

1 



IB 


H 


H 


8i 


11 


7\ 

8 


4 


6 


8 


10 


Over 1 


3i 

1 


5 


H 


9 

i 
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Plates under \-in. in Thickness. 



( 

j 

Thickners of Platk. 




Width of Plate. 












Up to 50 inches. 


50 to 70 inches. 


Over 70 inches. 


Incli. 


Per cent. 


Per cent 


Per cent. 


i up to ^r 


10 


15 


20 


8 A 


8i 


12i 


17 


16 >» 4 


7 


10 


15 



SPECIFICATION FOR WORKMANSHIP. 

Inspection. 

(1) Itmpection of work shall be made as it progresses, and at as early a 
period as the nature of the work permits. 

(2) All workmanship must be first-class. All abutting surfaces of com- 
pression members, except flanges of plate girders where the joints are fully 
spliced, must be planed or turned to even bearings, so that they shall be in 
such contact throughout as may be obtained by such means. All finished 
surfaces must be protected by white lead and tallow. 

(3) The rivet-holes for splice plates of abutting members shall be so 
accurately spaced that when the members are brought into position the holes 
shall be truly opposite before the rivets are driven. 

(4) Rollers must be finished perfectly roimd, and roller beds planed. 



Rivets. 

(5) The pitch of rivets in all classes of work shall never exceed 6 in., 
nor sixteen times the thinnest outside plate, nor be less than three diameters of 
the rivet. The rivets used shall generally be |, |, and |-in. diameter. The 
distance between the edge of any piece and the centre of a rivet-hole must 
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never be less than 1^ in., exoept for bars less than 2^ in. wide. When practi- 
cable it shall be at least two diameters of the rivet. Rivets must completely fill 
the holes, have full head concentric with the rivet, of a height not less than 
'6 the diameter of the rivet, and in full contact with the surface, or be 
countersunk when so required, and machine-driven wherever practicable. 

Punching. 

(6) The diameter of the punch shall not exceed by mme than ^^ in. the 
diameter of the rivets to be used, and all holes must be clean cuts without 
torn or ragged edges. Rivet-holes must be accurately spaced ; the use of 
drift pins will be allowed only for bringing together the several parts 
forming a member, and they must not be driven with such force as to disturb 
the metal about the holes. 

(7) Built members must, when finished, be true and free from twists, 
kinks, buckles, or open joints between the component pieces. 

Eye-bars arid Pin-holes. 

(8) All pin-holes must be accurately bored at right angles to the axis of 
the members, unless otherwise shown in the drawings, and in pieces not 
adjustable for length no variation of more than ^^ of an inch will be allowed 
in the length between centres of pin-holes ; the diameter of the pin-holes 
shall not exceed that of the pins by more than ^^ in., nor by more than j\^ in. 
for pins under 3j^ in. diameter. Eye-bars must be straight before boring ; 
the holes must be in the centre of the heads and on the centre line of the bars. 
Wherever eye-bars are to be packed more than ^ of an inch to the foot of 
their length out of parallel with the axis of the structure, they must be bent 
with a gentle curve until the head stands at right angles to the pin in their 
intended positions before being bored. All eye-bars belonging to the same 
panel, when placed in a pile, must allow the pin at each end to pass through 
at the same time without forcing. No welds will be allowed in the body of 
the bar of eye-bars, laterals, or counters, except to form the loops of laterals, 
counters, and sway rods ; eyes of laterals, stirrups, sway rods, and counters 
must be bored ; pins and lateral bolts must be finished perfectly round and 
straight ; and the party contracting to erect the work must provide pilot-nuts 
where necessary to preserve the threads while the pins are being driven. 
Thimbles or washers must be used whenever required to fill the vacant spaces 
on pins or bolts. 
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Annealing. 

(9) In all 08866 where a steel piece in which the full strength is required 
has been partially heated, the whole piece must be subsequently annealed. 
All bends in steel must be made cold ; or if the degree of curvature is so great 
as to require heating, the whole piece must be subsequently annealed. 

Painting. 

(10) All surfaces inaccessible after assembling must be well painted or 
oiled before the parts are assembled. 

(11) The decision of the engineer shall control as to the interpretation of 
drawings and specifications during the execution of work thereunder ; but this 
shall not deprive the contractor of his right to redress, after the completion 
of the work, for an improper decision. 
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(1) Materials. — The steel to be used in this work may be made by either 
the basic or Siemens open-hearth processes. 

(2) Quality and Tests. — The steel for plates, joists, and all sectional 
material shall be of such a quality that test-strips cut from the bulk shall 
show a tensional strength of 28 to 32 tons per square inch of original area, 
together with an elongation of at least 20 per cent, in 8 in., and a contraction 
of area equal to 40 per cent, at the point of fracture. 

The steel for rivets shall have a tensional strength of not less than 24 tons 
per square inch of original area, and show an elongation of not less than 
25 per cent, measured on a length of at least eight times the diameter being 
tested. Where possible, rivet rounds shall be tested of the full size as rolled. 

(3) Elastic Limit — The elastic limit shall in all cases be not less than 
one-half the ultimate strength. 

(4) Bending Tests, — Strips cut from plates and sectional materials shall 
bend cold through 180 degrees, with a radius on the inner side of the bend of 
one-half the thickness being tested, without showing signs of fracture in any 
part. All rivet steel shall, when cold, bend through 180 degrees flat upon 
itself without any sign of fracture. 

(5) Test'Pieces. — All the steel from every cast shall be plainly stamped 
with the cast number or identifying mark, and from each cast at least two 
test-pieces shall be taken, which shall be stamped with corresponding marks. 
Should the test-pieces fail to stand the prescribed tests, and there be no visible 
flaws present, all the material from those particular casts shall be at once 
rejected and be replaced by other and better material. 

(6) Finisfl. — All plates, bars, joists, and sectional material shall be well 
and cleanly rolled and free from scales, blisters, laminations, cracked edges, or 

^ This is A suggested model specificatioD for the guidftncc of engineers and designers 
generally in drafting specifications for their own work. As mentioned in the text, it is 
drafted so as to cover all reasonable requirements, and to thoroughly safeguard the buyer, 
and, at the same time, is not too onerous fur the manufacturer to undertake at bottom prices. 
From an intimate acquaintance with both the design and manufacture of steelwork for all 
purposes, the author is able to give his assurance that it is a perfectly fair document for 
both designer and maker, and equally safeguards both. 
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other defects. They shall be of exact dimensions, holding fully up to those 
marked on the drawings, and be perfectly rolled in every way. 

(7) Inspection of Testingj etc. — The engineer, or his accredited repre- 
sentative, sliall superintend the breaking of the test-strips at the rolling mills, 
personally assuring himself of the correctness of all results. If he so desires, 
he shall be at liberty to witness the operation of rolling, or any other operation 
incident to the production of the material. When satisfied that the material 
conforms to this specification, he shall stamp each piece with his own private 
stamp, and no material shall be allowed to leave the mills without bearing such 
stamp. 

(8) Independent Tested — The engineer reserves the right to select further 
test-strips from the bulk, which may be sent to any recognised public testing- 
house, there to be prepared and tested at his expense, as a further check and 
evidence of quality. Should such strips when tested fail to agree with the 
results of the tests conducted at the rolling mills, further strips shall be 
selected and sent to another public testing-house, when, if the quality is again 
proved below standard, the engineer shall have the power to refuse to accept 
the parcels of materials from which they were cut. Pending the results of 
such tests, the material shall not leave the mills. In all cases the receipt by 
the mills of the engineer's order to despatch materials shall be conclusive 
evidence of his satisfaction and agreement with its quality. 

(9) Engineer's Sanction, — All work is to be made in strict accordance 
with the drawings and this specification, and no departures therefrom are to be 
made in any particular without the written sanction of the engineer being 
first obtained. 

(10) Rivet'Holes,^ — All rivet-holes must be accurately set out to 
template, and be of the exact pitch and position as figured on the drawings. 
They may be first nipple-punched \ in. less in diameter than the finished 

^ Only to be inserted in the case of very heavy and important work. Such a clause (not 
being an absolutely necessary one) does but increase costs without giving corresponding 
advantages. 

' If punched work is desired, this clause should read :— All rivet-holes must be 
accurately set out to template and be of the exact pitch and position as figured on the 
drawings. They shall be nipple-punched, and the punch used shall not exceed the diameter 
of the rivets to be used by more than ^^ in. In all cases they shall be perfectly fair and 
true throughout, and when assembled the holes shall be so true that the rivets to be used 
will pass easily through the several assembled thicknesses. 
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hole, and when aasembled reamed out to full size, or drilled from the solid, at 
the maker's option. In all cases they shall be perfectly fair and true through- 
out) and of the figured diameters on the drawings. 

(11) Rioets. — Rivets shall be clean, with full-sized, well-formed heads, 
each head containing not less material than a length equal to one and a half 
times the diameter of its shank. They shall completely fill their holes, and 
shall be of such a diameter that when cold, and previous to driving, they will 
fill their holes without perceptible shake. No cracked, burnt, badly formed, 
or other defective heads will be allowed. 

(12) Smith work, etc. — All smith work shall be clean and sound, and 
the metaJ shall not be burnt or injured in any way. All bends, wherever 
possible, must be made cold; and should it be necessary to use heat for 
members which will be subjected to direct stress in the finished work, ihey 
shall be subsequently annealed in every case, excepting girder stiifeners. 

(13) Workmanship generally. — The workmanship throughout shall be 
sound, honest, and clean. All abutting ends of plates and bars shall be 
planed and truly meet, all joints be perfectly fair, all members true and not 
in winding when built, all bearing surfaces level, rivets countersunk where 
required, and generaUy a thoroughly good job made. 

(14) Painting, etc. — Before assembling, all f razes shall be carefully 
removed from the rivet-holes, and all surfaces in contact and inaccessible when 
built shall be well cleaned and have a coat of boiled oil. After assembling, 
the members shall be well scraped and cleaned and be given one coat of best 
oil paint. 

Note. — The foregoing are all the clauses necessary so far as the steelwork 
is concerned. Special clauses descriptive of the work or conditions necessary 
to its execution owing to difficulties of site, a time clause, and other germane 
matters might then usefully follow. It should, however, always be borne in 
mind that any conditions should be made as little onerous as possible, and 
that all limitations imposed should be absolutely necessary ones. The fewer 
the clauses and the easier the restrictions of a specification, the keener the 
price at which it can be done is a correlation that should never be lost sight 
of. When the time comes that an engineer can simply say, " The work to 
be carried out in strict conformity to the specification '^ (naming a recognised 
standard), we shall have far better and cheaper work, and time deliveries will 
be cut in half. 
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Additional teats, praotiM of, 25. 
Advisable degree of finii^, 58. 
** After-testing," 25. 
Amerioan competition, 82, 88. 

role for pitoh of rivets, 42. 
Analyses and tests, 17, 24. 
Angle and plate oroppers, 148, 151. 

joints, 54. 

stiffeners, 88. 
Angles of rail-besJPtrs, 61. 
Arrangement of shop spans and machines, 

224. 
Assembling materials, 86, 171, 179. 
Atbara Bridge, the, 64. 
Automatic saw-sharpening machines, 147. 
Auxiliary hand-tools, 168. 
Average figures for labour costs, 99. 
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Bad holes in punched work, 65. 

Bars, cast-iron test-, 27. 

Basic process, 17. 

Bear punches, 169. 

Beau^, 6, 7. 

Bending and straightening machines, 181, 

. 205. 

moments, 37. 

tests, 21. 
Blue prints, 116. 
Bowstring girders, 68. 
Box gilders in basements, 67. 
Bridffe, swing. 79. 
Brooklyn Bnage, 2. 
Buckled flooring plates, 208. 
Burning pieces on castings, 82. 
Burrs from drilling, 177. 







Caloulatbd weights of work, 67, 118. 

Calipers, 81. 

Camber in girders, 181. 

Capital cost, 14, 220. 

Carbon in steel, 20, 24. 



Carriage rates, railway, 26. 

Castings, inspection of, 80, 81. 

Cast-iron ana tests for, 25, 26, 27, 79. 

Cedric, 2. 

Celtic, 2. 

Certificates of tests, 22. 

Changing of rolls, 48. 

Chief draughtsman, the, 111, 118. 

Chipping and filing stiffeners, etc., 60. 

Choice of design, 16. 

Cleat connections, 60. 

Cold saws, 144. 

Combination machines and tools, 148, 218. 

Competition, American, 82. 

Connecting plates, 62. 

Construction of templates, 122. 

Consultant's duties, 18. 

" Continuous '* system of work, 223. 

Contraction of area in steel, 21. 

Copper pipes for riveters, 190. 

Cost of "finish," 58. 

Countersinking holes, 181, 217. 

Courtesies to inspectors, 98. 

Cover-plates, 51. 

Cranes in the shops, 229. 

on punching presses, 150. 
Croppers, angle and plate. 1 47. 
" Cult of the raUway bridge." 7. 
Curved girders, 156. 

lines in connecting and other plates, 61, 
62. 
Cushion and strap hammers, 207. 
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DxFLSOTiON in oast-iron test-bars, 27. 

Depreciation of plant, 221. 

Design, choice of, 16. 

Designing, ideal, 1. 

Despatching and finishing, 212. 

Diagonals of girders, 58. 

Dimensions, 114. 

Double iig-saw, 152. 

*' Drawbacks" to hydraulic presses, 204. 

Drawings, 85, 47, 107. 

Drifting rivet-holes, 171. 

Drilling holes, 64. 

Drills, multiple and radial, 172, 178. 



245 



246 



INDEX. 



Driving agents, 228. 
Daty of the consultant, 18. 
to employers, 18. 
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Egokomt, d» 4, 7, 9. 

in hotels and warehouses, 15. 

in rivet pitches, 89. 
Electric drills, 180. 
Elongation of steel, 21. 
Erection marks, 212. 

spans in shops, 225. 
Essentials of a drawing, 85, 86. 
Estimating, 94. 

average figures for labour costs, 99. 

current prices, 95. 

dead charges, 96. 

erection, 108. 

labour rates, 97, 98. 

packing, carting, and loading, 97. 

painting, 96. 

profit, 100, 101. 

railway charges, 97. 
Expensive forms of girders, 69. 



Faults, stoppage of, in castings, 82. 

Feature wort, 71. 

Filing and chipping stifleuers, etc. , 60. 

" Finish," 57, 67, 68. 

Finishing and despatching, 212. 

Fish-belfied girders, 61. 

Flange riveting, 44. 

Flanges, reaming of, 170. 

Flexiole hose for riveters, 190. 

Foreign elements in steel, 24. 

Foi^^gs, examination of, 90. 

tools for heavy, 207. 
Forth Bridge, 2, 48. 
Foundations, finish on, 67. 
Function of the specification, the, 80. 
Funiaoe for heating plates, 210. 
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Gaps for hydraulic riveters, 191. 
Gas foxnaoes for heating rivets, 89. 
Gib and cotter joints, 55. 
Girder, bowstring, 68. 

curved, 156. 

fish-bellied, 61. 

hog-back, 61. 

Linville and lattice, 50. 

plate-web, 87. 

round-ended, 61. 

shops, the, 128. 

Whipple-Murphy, 7. 
Girder-en(ung macnines, 215. 
Governing factor, the, 6. 



Haok-saws, 147. 

Hand-power benders and straighteners, 186. 

Hand-riveting, 87, 188. 

Heat tests, 21. 

Heating, methods of, 89, 182. 

rivets, 197. 
High-speed drills, 177. 
Higher aims, 6. 
Hobbies, 5. 
Hog-back girders, 61. 
Horizontal rolls for bending, etc, 182. 
Hydraulic bending press, 160. 

machinery, 79. 

plate- benders, 185. 

punching press, 160. 

riveting, 87, 88, 186. 
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Idbal designing, 1. 

Independent angle croppers, 151. 

Ingots, steel, 22. 

Inspection, 72, 84. 

Inspector's clause in specification, 88. 



Jio-SAWB, 148, 152. 

" Jim Crow," the, 189. 

Jointing angles and plates, 50, 52, 180. 

Joints in castings, 82. 

sectional materials, 50. 
Joist shearing machine, 151. 



Kkbsino-block for stiffeners, 202. 
Kneeing stifieners, 202. 



Lbmoths of materials, 50. 

Lever punching presses, 160. 

Linville and lattice girders, 50, 68, 124, 179. 

Lists of materials, 76, 107. 
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MacColl's patent riveter, 184. 
Mandril for testing punched work, 66. 
Manganese in steel, 20, 24 
Manufacturers' standard specifications, 81. 
Markinff for erection, 212. 

off from templates, 66, 154. 
Mateiial, lengths of, 50, 108. 

ordering of, 109. 

sites of, 47. 



INDEX. 



247 



Mathematio8 and design, 47. 

Methods of testing, 21. 

Mills tests, 21. 

Minimum number of sections, 50. 

Miztnres of cast-iron, 26. 

Model specification. A, 84. 

Monetary knowledge, application of, 1 5. 

Multiple drills, 172, 173. 

punching presses, 164. 

rolls for Dending, etc., 132. 
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NiPPLE-punching, 66. 

Number of sections, minimum, 50. 







Obrlickon drills, 178. 

Office routine, 106. 

Oiling and painting, 90. 

Open -end planing machines, 141. 

Open-webbed girders, 6S. 

Ordering steel plates, 68. 

Origin of the specification, 30. 

Ornamentation of steelwork, 70, 71. 

" Osbom *' system of marking rivets, 45. 

Output of work, 101, 102. 



Packino for export, 92, 213. 
Packings for hydraulic riveting, 1 90. 
Painting and oiling, 90. 
Percussion pneumatic riveters, 194. 
Phosphorus in steel, 20, 24. 
Photographic processes, 116. 
Piercing of giitler webs, the, 70. 
Pitches of rivets, 37. 
Planing, dispensing with, 67. 

machines, 141. 
Plate and angle shears, 1 47. 

web gir£rs, 37, 115. 
Plate-closers on hydraulic riveters, 1 89. 
Plater, the, 125. 
Pneumatic boring tools, 121, 180. 

chisels, 156. 

riveting, 88, 191, 195. 
Power hammers, 204. 

supply questions, 227. 
*' Preparation of estimates, the," 105. 
Pressures for riveting, 183. 
Principals, flats in, 54, 55. 
Processes of production of steel, 17. 
Profit on work, 100. 
Proportions of rivets, 46. 
Punching and reaming, 64. 

holes, 64, 66, 88. 

machines, 157, 168. 
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QVALIFIOATIONS for an inspector, 72. 
Quality clauses in a specification, 34. 
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Radial and multiple drills, 172, 173. 

Rail-bearer angles, 61. 

Ratchet braces, 179, 180. 

Reactions, 37. 

Reaming and punching holes, 64, 170, 171. 

Register of drawings, 117. 

Regular sixes of materials, 49. 

Remuneration of inspectors, 75. 

Rivets, 36, 37, 39, 182. 

diameters of, 42. 

distance from edges of plates, 46. 

in girder flanges, 44. 

methods of heating, 197. 

Osbom system of marking, 45. 

pitch of, 43. 

proper heat for driving, 89, 182. 

pro^rtions, 45. 

settmg-out holes, 38. 
Riveting arrangements, 36, 37, 86. 

by hand, 87, 183. 

hydraulic, 87, 88, 185. 

machines, steam, hydraulic, pneumatic, 
etc., 184. 

pneumatics, 88, 191. 

pressures, 183. 
Roll changing, 48. 
Rolling programme, 25, 48. 
Roofing, estimating for, 104. 
Roots of girder angles, Htting diagonals 

to, 58. 
Rosettes on sirders, 70. 
Round-endea girders, 62. 
Routine, office, 106. 
Running of drills, 175. 



St Pancras Station, 7. 

Shws, circular and jig, 1 44, 146. 

Scabs on castings, 81. 

Scales on drawings, 107. 

Scope of the specification, 31. 

Sections most easily obtained, 49. 

Selection of rivet diameters and pitches, 39, 

40, 41. 
Setting out rivet holes, 88. 
Shear in rivets, 37. 
Sheared edges of plates, 68. 
Shears, angle and plate, 148, 151. 
Siemens open-hearth and acid processes, 17. 
Silicon in steel, 20, 24.- 
Sketch plates, 112. 
Smith's, Angus, solution, 91, 216. 
Smith -work, cost of, 63. 
Smithy, the, 201. 
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Sortdng out XDAterials, 181. 
Specification, a model, 84, 242. 

standard, 280. 

the, 29, 98. 
Stanchions and stnits, 6. 

material for, 58. 
Standard specifications, manufscturers*, 81. 
Steam hammer, the, 206. 

riveters, 184. 
Steel castings, inspection of, 84. 

desirable properties, 19. 

donation ; contraction of area, 21. 

lihyBioal projpertiee, 18. 
Stencils for erection marks, 218. 
Stiffeners, arranging, 41. 

chipping and filing of, 60. 
Straightening machines, 131, 184. 

materials, 181. 
Sulphur in steel, 20, 24. 
Surface plates, 184. 
Suspicion, inspector's, 92. 
Swing-bridge, 79. 
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Tables for marking oflf, 167. 

Tee stiffeners, 38. 

Template shop, the, 119, 121. 

Templates, marking out from, 66. 

Test-strips, 23, 76, 77. 

Testing cast-iron bars, 26, 27, 79. 

steel castings, 84. 
Tests, accepted standards of, 20. 

and analyses, 17. 

methods of conducting, 21, 22, 28, 76. 
Thick and thin material, 58. 
Thicknesses of sections, 55. 
Timber in shops, 222. 



Time limits and oUuees, 82. 

Toggle jointed pneumatic riveters, 191. 

Tower Bridge, 2. 

Tracin£;8, 114, 116. 

Trougung, pressed, 908. 
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Ultxmatb strength of steel, 20. 
Unloading docks, 228. 
Utilitarian work in full view, 69. 
Utility, 8. 



Vbstioal bending rolls, 184. 
hydraulic presses, 208. 
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Waoes, 125. 

Weakened area by punching, 66. 

Web plates, lengths of, 51. 

tnicknessee of, for riveting, 89, 40. 

widths, etc, 58. 
Webs, piercine of, 70. 
Weighed weights, 92. 
Whipple- Murphy truss, 7. 
Wohler's theory, 44, 55. 
Working lists of steel, 110. 
Working pressures on rivets, 190. 
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THE DESIGN OF STRUCTURES: 

A PMMtloal Tff— tto< on tlie Building of BridgMU 

Rootn» 4Hi« 

By S. ANGLIN, C.E., 

Matter Kngmeeri&g, Royal UiiiTenity of Ireland, late Whitworth Scholar, ftc 



*' Students of Engineering will find this Text-Book invaluablb."— ^frAAWir/. 

"The atfthor has certainly succeeded In producing a thokougklt PXAcncAL Teict- 
^odlc,''— Builder. 

"We can onhesitatingly recommend this work not only to the Student, as the aasT 
TkxT^BooK on the subject, but also to the professional engineer as an bxcsbdihglv 
VALUABLE book of reference.**— JfrcAoinra/ Werld, 



Third Edition, Thoroughly Revised. Royal %oo. With mmmerous 
Hbutrations and 13 Lithographic Plata* Handsome Cloth. Price 301. 

A PRACTICAL TREATISE ON 

BRIDGE-CONSTRUCTION: 

Being a Text-Book on the Gonstraotion of Bridges in 

Iron and SteeL 

FOR THE USE OF STUDENTS, DRAUGHTSMEN, AND ENGINEERS. 
By T. CLAXTON FIDLER, M. Inst. CE.. 

ProC of Engineering, UniTersity College, Dundee- 



General Contents. — Part I. — Elementary Statics. Part II. — 
General Principles of Bridge-Construction. Part III. — The Strength of 
Materials. Part IV. — The Design of Bridges in Detail. 

"The new edition of Mr. Fidler's work will again occupy the same OON- 
BPiouous position among professional text-books and treatises as has been 
accorded to its predecessors. The instruction imparted is sound, simple, 
AND FULL. The volume will be found valuable and useful alike to those who 
may wish to study only the theoretipal principles enunciated, and . . . 
to others whose object and business is . . . practical.*' — The Engineer. 
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In Large 8vo. Handsome Cloth, Gilt, Uniform with Stability of Ships 

and Steel Shipa (p. 38). With 34 Folding Plates and 468 

lUnstrations in the Text. 308. net. 

The Principles and Practice of 

DOCK ENOINEEBINO. 

By BRYSSON OUNNINGHAM, B.E., Assoc. M.Inst.C.E., 

Of the Engineers' Department, Mersey Docks and Harboar Board. 



GENERAL CONTENTS. 

Hifltorical and Disoursive. — Dock Design. — Constructive Appliances.-— 
Materials. — Dock and Qaay Walls. — Entrance Passages and Locks.— 
Jetties, Wharves, and Piers. — Dock Gates and Caissons. — Transit Shedfl 
and Warehouses. — Dock Bridges. — Graving and Repairing Docks. — 
Working Equipment of Docks. — Index. 

*' Will be found indispensable to all whose business leads them to deal with docks or 
dock matters. The Author has spared no pains to treat the subject exhaustlyely. We 
have never seen a more profusely-illustrated treatise. It is a most important standard 
work, and should be in the hands of all dock and harbour engiaeen/'—Steamthip, 

** Will be of the greatest service to the expert as a book 01 reference."— iffn^Kn^^ 
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SIDNBY H. WELLS, Wh.Sc., 
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With wumjf lUtuinUUmSt apeciaUy prepared for the Work^ and mimenm$ 
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" A OAraPAL TixT-BooK, UTaoged on an BXCBuan btsvim, caleolated to give an IntelllgMit 
SSMp of the sutijeot, and not the mere fscoltr of meohanieal copying. . . . Hr. Wells showi 
how to make coMPura woaKiHa-Daawiaofl, oiscassing PaUj each step in the design."— JRidirfaal 
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Works by BRYAN DONKIN, ILInstXE., HinstHeeltE., fte. 

Fourth Edition, Revised and Enlarged. With additional 

lUustrations. Laige 8vo, Handsome Cloth. [A/ Press, 

GAS, OIL, AND AIR ENGINES: 

A Praetieal Text -Book on Internal Combustion Motors 

without Boiler. 

By BRYAN DONKIN, M.Inst.C.E., M.Inst.Mech.E. 

OnxsAL CoNTBNTS.— Qas EnglllM :— GencnJ Description— Hutory and Derelop- 
m«nt — British, Frendi, and Gennan Gas Engines — Gas Production for Motive Power — 
Theory of the Gas Engine — Ch^micai CoinpositioB of Gas in Gas Engines— Utilisation of 
Heat — ETploaioa and Combustion. OU Moton: — Histoiy and Development— Various 
1>pe8— Pnestman's and other Oil Engines. Hot-AiP Bnflfnes :— History and Develop- 
aenfr— Various Types: Stirling's, Ericsson's, ftc., &c. 

"Tho MMST BOOK NOW FUBLisHBD on Gas, Oil, and Air Engines. . . . Will be of 
vnT GKBAT iMTBRBST to the numerous practical engineers who have to make themselves 
fiufluhar with the motor of the day. . . . Mr. Donkin has the advantage of long 
ntAcncAL xxFBRiKNCS, Combined with high scibntipic and bxpkrimbntal knowlsdgb, 
and an accurate perception of the reauirements of Engineers."- Tk* EngimMr. 

"We BMikKTiLT SBCOMMBND Mr. Donkin's work. ... A monument of carafe] 
labour. . . . Luminous and comprehensive." — yourtudofG^M LighHng 

*' A thoroughly rkliablb and bxhaustivb Ixt^ixBi^y'- Engineering. 



In Quarto, Handsome Cloth. With Namerous Plates. 258. 

THEHEATEFFICIENCYOF STEAM BOILERS 

(UkND, MARINE, AND LOCOMOTIVB). 

With many Tests and Experiments on different Types of 

Boilers, as to the Heating Valae of Fuels, &e., with 

Analyses of Gases and Amount of Evaporation, 

and Suggestions for the Testing of Boilers. 

By BRYAN DONKIN, M.Inst.C.E. 

GbneraI Contents. — Classification of different Types of Boilers^ 
425 Experiments on English and Foreign Boilers with their Heat Efficiencies 
shown m FiAy Tables— Fire Grates of Various Types — Mechanical Stokers — 
Combustion of Fuel in Boilers — ^Transmission of Heat through Boiler Plates, 
and their Temperature — Feed Water Heaters, Superheaters, Feed Pumps, 
&C. — Smoke and its Prevention — Instruments used in Testing Boilers — 
Ifarine and Locomotive BoUers — Fuel Testing Stations — Discussion of the 
Trials and Conclusions — On the Choice of a Boiler, and Testing of Land, 
Marine, and Locomotive Boilers — Appendices — Bibliography — Index. 

With Plates illustrating Progress made during recent years^ 
and the best Modem Practice^ 

** Probably ttie kost xxbaubtitk rtsumi that has ever been collected. A PBAonoAL 
Book by a thoroughly practical man."— /nm oimI Coal Trades Review. 
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TtaRD Sdhiob. BtviMid tmd JSnlargtd. PodM-SiM€, LuUher^ Ut, 9eL: mito Largtr Site /or 

OJIee UMiy CMS, lit. M. 

Boilers, Marine and Land: 

THEIR CONSTRUCTION AND STRENGTH. 
A Hahdbook or Rulbs, Formula, Taxlss, &o., bsl^tivb to MASXBiALt 

SdkNTLINOS, AND PBB88UBX8, SaVBTT VALVaB, SpBINOS, 
FimKGfl AND MOUNTDTCMB, &a 

FOR THB USB OF ENGINEERS, SURVEYORS, BOILER-MAKEBS, 

AND STEAM USERS. 

By T. W. TRAILL, M. Inst. O.K, F.KRN., 

Lftte Snglnaer BarTeyor-lii-Ohlrfto Ihe Bowd of Tnda. 

*«* To THx Sboond and Third Editions many Nkw Tables for Pbxsscsb, 
np to 200 Lbs. per Squarb Inoh haye been added. 

*'Tai Hon TAIVABU WOES on Boilers pnbllahed In Sngland.''*-SMf)pin9 World. 

Oootalnfl Ml BNOBIIOU8 QuAVTiTT Of Ik f ORMATioH anTftnged In % very oonvenlent form. . . . 
A 1100* uni VL TOLUMB . . . soppiylnfr tnfonnfttlon to be had nowhere eiae."— TJk« Engimttr. 



Fourth Imprewon, Large Crown ttvo. With nnmerous Illaatrations. 68. 

ENGINE-ROOM PRACTICE! 

A Handbook for Engineers and Offleers in the Royal Navy 

and M ereantile Marine, Inelading the Management 

of the Main and Auxiliary Engines on 

Board Ship. 

By JOHN G. LIVERSIDGE, 

Bngliieer, B.N., A.M.I.C.B., Inatmctor in Applied Meohanict at the Sojal ITtTal 

College, Greenwich. 

CioiaMte.— General Description of Harine Uaohlnery.— The Condltlona of Serrioe and 
Dntiea of Bnginewrs of the Boyai Navy.— Sntry and Oondlttona of Serrioe of Bngiaaera of 
the Leading B.S. CompanieB.—Baising^ Steam —Dntiea of a Steaming Watch on <t"fl«"f 
and Boileri.— Shutting off Steam.— Barboor Dntiea and Watohea—^dJnttmentB and 
Bepatn of Engines. --Preaeryation and Itepairs of **Tank'* BoUers.— The Hnll and its 
nttings.— Oleanlngand Painting Machinery — Bedprocating Pnmps, Feed Heaters, and 
Antomatio Feed -water Begniatora ^ ETaporators. — Steam Boats. — Electric Light 



Machinery.— Hydranlio Machinery.— Alr-Compresslng Pumps.— Befrlgerating Machines. 
—Machinery of Destroyers.— The Management of water-Tnbe B(dl8rB.— Befralatlons for 
Entry of Assistant Engineers, B.N.— Qaestions slTen in Examinations for Fnnnotlon of 
Engineers, B.N.— Regmations respecting Board of Trade Examinations for Engineers, Ac 

^ The contents oavhot vail to bs ▲ppsbciatbd.**— 2^ SUanuMp. 

"This TiBT UBB7DL BOOK. . . . IixDsnuTiovs are of GBBAi DirOBTABCB in a work 
of this kind, and it Is satisfactory to Ihid that stbolai ATTBWTioir has been given in this 
rMpwi,*— Engineers' Oatette. 



In Oroum 8vo, extra, toUh Numertms lUttsU'cUumB, ISkortlff, 

GAS AND OIL ENGINES: 

An Introductory Text-Book on the Theory, Design, Gonstmotion, 
and Testing of Internal Gombnstion Engines without Boiler. 

FOR THB USX OF STUDENTS. 

By Prof. W. H. WATKINSON, Whit. Soh., M.Inst.MeohJL, 

Glasgow and West of Scotland Technical College. 

LONDON: CHARLES GRIFFIN A CO., LIMITED, EXETER STREET, STRAND. 
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SaoovD Edition, Revised. With numeroiu PUtes redaoed from 
Working Drawinga and 280 IlliutratioiiB in the Text 218. 

A MANUAL OF 

LOCOMOTIVE ENGINEERING: 

A Praetieal Text-Book for the Use of Ensriine Builden, 

Designers and Draaghtsmen, Railway 

Enfirineers, and Students. 

BT 

WILLIAM FRANK PETTIQREW, M.Inst.CK 

With a Section on American and Continental Engincto. 

By albert F. RAVENSHEAR, B.Sc., 

Of Hli ICaJeitT's Patent Oflloe. 

OmlMtf . — Historieal Introduetion. 1768*1868. — Modern LooomotlTea : Slmnle.— 
Modem Looomotiyee: Oomponnd.- Primary Ooneideratton in Locomotive Deilgn.— 
Crllnden, Steam Oheeta, and Stafllnff Boxoe.— Piatons, Piston Boda. Oroaaheada, and 
Sude Ban.— Oonnectlnxand Conpllnf Boda— Wbeela and Axlea, Axle Bozea, HomUooki, 
and Bearlnff Springs.— Balanolng.— Valve G«ar.— Slide Valves and Valve Gear Details.— 
Traminc, Bones and Axle Tmoka, Badial Axle Boxes.— BoUerB.—8mokebox, Blast Pipe, 
rirebox Fltuigs.— Boiler Mouittngs.— Tenders.- Bailway Brakes.— Lubrication.— Con- 
anmption of Fuel, Evaporation and Engine Jifflcienoy.— American LocomotiveB.— Con- 
tinental Looomottvea.— Bepalrs, Banning, Inspection, and Benewals.— Thiee Appendloea. 
^fndnT 

••Likely to remain for many years the Stavdaxd Woax for those wishing to learn 
OealnL**— AwlMtfr. 

'^A most interesting and valuable addition to the bibliography of the Looomotfveb**— 
RaUwaw QgMal Oatette, 

** we recommend the book as thobouoblt fbaotical in its character, and loaunMe a 
FLACT IH AVT GOLLBOTioii Of . . . works on Locomoti^e Engineering."— Aatf/way Stwt. 

"The work ooHTAnm all that oah bb lbaxbt from a book upon snch a subject. It 
win at once rank as thb stabdabo wobx ufox this ihfobtabt subjbot.**— JKai^way Magtuimt, 



In Large Svo, HamUome Cloth, With Plates and lUtutratiang, IBe, 

ILiIGKrr RlLIILilSriLYS 

AT HOME AND ABROAD. 
By WILLIAM HENRY OOLE, M.Inst.O.E., 

Late Depnty-Manager, North- WesUm Railway, India. 

CimlentB. — DiBcunion of the Term '*Li^ht Railways.**— English Baflwajra, 
Rates, and Fanners. — Lijg^ht Railways in Belgium, France, Italv, other 
European Countries, America and the Colonies, India, Ireland. —Roaa Trans- 
port as an alternative. — The Light Railways Act, 1896. — The Question of 
Gauge.— Construction and Working.— Locomotives and Rolling-Stock. — ^Light 
Railways in England, Scotland, and Wales.— Appendices and Index. 

**Mr. W. H. Ck>le has brought together ... a labob amouht of valdablb orroBKA- 
noB . . . hitherto practically inaccessible to the ordinary reader."— TVmci. 

" Will remain, for some time yet a Stahdabd Worb in everything relating to Light 
RaOwsjs.**— Ai0fMcr. 

** Tbib author has extended practical experience that makes the book lucid and nsefoL 
It is BXOBBDIBOLT Well donc. "— Sn^mMrin^. 

** The whole subject Is bxhaustivblt and pBAonoALLT considered. The work can be 
cordially recommended as nrpisrKNSABLB to those whose duty it is to become aoqualniert 
with one of the prime necessities of the immediate future."— itetfiMty Official Ouk^U, 

"Tbxbb oould bb ho bbttbb boox of first reference on its subject. All elsssss of 
Engineers will welcome its appearance."— 5eo<jimAn 

lONDON : CHARLES QRIFFIN ft CO., LIMITED, EXETER STREET. STRAMa 



BNQINEERINQ AND MEOHANlOa. 31 

Third Edition, Revised and Enlarged. y\f%ih Nwrneroua 

JllvstrtUUms. Price 88, 6d, 

VALVES AND VALVE-GEARING: 

INCLVDINO THE CORLISS 7AL7E AND 

TRIP GEARS. 

BY 

CHARLES HURST, Practical Draughtsman. 

" OoHCiu eroludatlona illmtnted by 115 ▼xrt ouae diaobam s and drawings and 4 fbldlac- 
platea . . . tnebookftilfllsayALUABLifiuiction."— ^(AcMmcm. 

*'Mb. Humt'8 taltsb and taltb-gbauho will proye a Tary valuable aid. and tend ta the 
prodaotlonofBnglneeofBOiBvnfic DWiONand ■oovoMiOAiwoBJCiiio. . . . WlUbelaigelj 
■ought after by Stndenta and Degigners."— Jforine Engineer. 

** UsBMCL and THOXODOBLT PRAOTiOAL. Will nndoubtedlv be found of qbkat valdb to 
all oonoenied with the deeign of Valve-ffearlni;.**— i/edWmieaJ World. 

*" Almoet xmr ttpb of valyx and its gearing is dearly set forUi, and illustrated in 
each a way as to be ksadilt ukdkestood and PRAcnoAixr applibd by either the Engineer, 
Drani^taman, or Student. . . . Should prove both usevcl and valuablb to all En^eert 
seeking for xklxabls and clbax Information on the subject. Its moderate price brings it 
within the reach of aD."— /ndiMtrtcs and Iron. 

*' Mr. Hubst's work is asiobablt suited to the needs of the practical meohania . . . 
It is free from any elaborate theoretical discussions, and the explanations of the Tarlou 
types of Yal?e-gear are accompanied by diagrams which render them xasilt mrDBsnooD." 
'^The £Mentifk American. 

Hints on Steam Engine Design and Conetmotlon. By Chables 

HuBST, "Author of Valves and Valve Gearing." In Paper Boards, 

8vo., Cloth Back. lUuBtrated. Price Is. 6d. net. 

GoHTXKTa— L Steam Pipes.— IL Valves.— IIL Oylinders.— IV. Air Pumps and Con- 
densers.— V. Motion Work.^VI. Crank Shafts and Pedestals.— VIL Valve G^r.— VIIL 
Lubrication.— IX. Miscellaneous Details — Indbz. 

"A handy volume which every practical young engineer should possess."— 27k« Model 
Engineer. 

Strongly Bound in Super Royal 8vo. Cloth Boards. 7s. 6d. net. 



For Calculating Wages on the Bonus or Premium Systems. 

For Engineering, Tecfinioal and Allied Trades. 

By henry a. GOLDING, A.M.Inst.M.E., 

Technical AsBistant to Mewrs. Bryan Donkln and Clench, Ltd., and Assistant Lecturer 
in Mechanical Ensrineering at the Northampton Institute, London. E.O. 

"Cannot fail to prove practically ser>'iceable to those for whom they have been 
designed."— £S6oto?nan. 



Sec ond Edition, Cloth, 8s. 6d. Leather, for the Pocket, 8s. 6d. 

QRIFFIK'S ELEOTBIOAL PBIOE-BOOK : For Electrical, Civil, 
Marine, and Borough Engineers, Local Authorities, Architects, Railway 
Contractors, &c., &c. Edited by H. J. Dowsing. 

'* The Elbctrical Pkick-Book kbmovbs all mvstbkv about the cost of Electrical 
Power. By iu aid the bxpbmsb that will be entailed by utilising electricity on a large or 
small scale can be disoawnd,**— Architect. 

LONDON: CHARLES GRIFFIN « CO.. LIMITED. EXETER STREET, STRANa 
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hugp 8vo, Handsome Oloth. With IllnatratioiiB, Tables, fto. 21b. 

Lubrication & Lubricants: 

A TREATISE ON THE 
THEORY AND PRACTICE OF LUBRICATION 

AND ON THK 

NATUR£» PROPERTIES, ilND TESTING OF LUBRICANTS. 
Bt LEONARD ARCHBUTT, F.I.O., F.O.S., 

Ohemist to the Midland lUllway CompAor. 
AND 

R. MOUNTFORD DEELEY, M.I.M.E., F.G.S., 

Chief Locomotive Superintendent, MldUnd lUllwftj Compuiy. 

COHTsms.— I. Friction of SolldB.— II. Liquid Friction or Viscosity, and Flaitlo 
THctlon.— IIL Snperficial Tension.— IV. The Theory of Lnbrication.— V. Lnbrioanta. 
their Sources, Preparation, and Properties.— VI. Physical Properties and Methods of 
Bzamination of Lubricants.— VII. Chemical Properties and Methods of BzaminaUon 
of Labricants.— VIII. The Systematic Testing of Lubricants by Physical and Chemical 
Methods.— IX. The Mechanical Testing of Lubricants.— X. The Design and LubrlcatiOD 
of Bearings.— XI. The Lubrication of Machinery.— Index. 

'* Destined to become a olassio on the subject."— /ndiMtriM and Iron, 
* Contains practically all that is knowm on the subject Desenres the caretol 
attention of all Engineers."- iZaOioay OJleial Quids. 



Fourth Edrioii. Very fully Illustrated, CUMf 4». 9d. 

STEAM - BOILERS: 

THBIB DEFiSOTS, ICANAGEMBNT, AND OONSTBUOTIGll. 

By R D. MUNRO, 

Chi^ Rngineer of the SeottUh Boiler Inauranee and Engine Intpeation Company, 

Gxkkral Contbnts.— I. Explosions caused (i) b^ Overheating of Plates— <a) By 
Defective and Overloaded Safety Valves — (3) By Corrosion, Internal or External— ^4) By 
Defective Desi^ and Construction (Unsupported Flue Tubes ; Unstrengthened Mannoles ; 
Defective Staymg ; Strength of Rivcttcd Joints ; Factor of Safety)— II. Constkuction of 
Vbktical Boilbrb: Shells— Crown Plates and Uptake Tubes— Man-Holes, Mud-Holes, 
and Fire-Holes — Fireboxes — Mountings — Management — Qeanin^ — Table of Bursting 
Pressures of Steel Boilers — Table of Kivetted Joints — Specifications and Drawing off 
Lancashire Boiler for Working Pressures (a) 80 lbs. ; (6) aoo Ids. per square inch respectively. 

" A valuable companion for workmen and engineers engaged about Steam Boilers, ought 
to be carefullv studied, and always at hand." — CoU. Guaniian. 

" The booK is vkrv usbful, especially to steam users, artisans, and young Engineers."— 

Bt the same Author. 

KITCHEN BOILER EXPLOSIONS: Why 

they Occur, and How to Prevent their Occurrence. A Practical Hand- 
book based on Actual Experiment. With Diagram and Coloured Plate* 
Price 3s. 

LONDON: CHARLES ORIFFIN A CO., LIMITED, EXETER STREET, STRAND. 



BNOINBERINO AND MBOHANIOa. 33 

In Crown Svo, Handsome Cloth , With Numerom 
Illustrations* $5. net, 

EMERY GRINDING HAGHINERT. 

A Text-Book of Workshop Praotioe in General Tool Grinding, 

and the Design, Construction, ana Applioation 

of the Maohines Emoloyed, 

BY 

R. B. HODGSON, A.M.Inst.Mech.E., 

Author of " Machines and Tools Employed in the Working of Sheet Metals." 
Introduction.— Tool Grinding.— Emery Wheels.— Mounting Emery Wheels. 
— Emery Rings and Cylinders. — Conditions to Ensure Efficient Working.— 
Leading Types of Machines.— Concave and Convex Grinding. — Cup and Cone 
Machines. — Multiple Grinding. — "Guest" Universal and Cutter Grinding 
Machines. — Ward Universal Cutter Grinder. — Press. — Tool Grinding. — Lathe 
Centre Grinder. — Polishing. — Index. 

Deals practically with every phase of his subject." — Ironmang^ 
** Eminently practical . . . cannot fail to attract the notice of the users of this dass of 
machinery, and to meet with careful perusal." — Chem. Treute J oumal. 



Sixth Edition. Folio, strongly half-bonnd, ai/. 

TKAVERSE TABLES: 

Compiited to Four Plaees of Decimals for every Hlnate 

of Angle up to 100 of Distance. 

For the use of Surveyors and Engineers. 

BY 

RICHARD LLOYD GURDEN, 

Authorised Surveyor for the Goyeraments of New South Wales and 

Victoria. 

*«* PuMshed toith the Concurrence of the Surveyors- GenereU for New South 

IVales and Victoria, 



M< 



'ThoM who have ezperienoe in exact Sukvsv-worx will heat know how to appreciate 
the enonnous amount of labour represented by this valuable book. The computatioitf 
enable the user to ascertain the sines and cosines for a distance of twelve miles to within 
half an indi, and this ar RBrsKSNca to but Omb Tablb. in place ot the usual Fifteen 
minute computations raqmred. Thu alone is evidence (rf the assiatanoe which the Tables 
enmre to every user, imd as every Surveyor in active pnurtioe has fek the want of such 
■isiitance raw knowing or thbir pubucation will bbmain withodt thsm." 



LONDON : CHARLES SRIFFIN « CO.. LIMITED. EXETER STREET. STRAND. 
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WORKS BT 
ANDREW JAMIESON, M.INST.C.R, M.LE.E^ F.R.S.E.. 

Ttchtucal C0tt«q§, 



Ftrmtrly Pr^ftuor of Electrical Entinttrinq^ Tkt Glofgam and fVttt tf/ Scotland 



PBOFEBBOB JAMIESON'S ADVANCED TEXT-BOOKS. 

In Largt Crown 9/tw, Fkify Illustrated. 

STEAM AND STEAM-ENGINES, INCLUDING TURBINES 

AND BOILERS. For the Use of StudenU preparing for Competitiye 
Examinations. With over ycx) pp., over 350 Illustrations, 10 Folding 
Plates, and very numerous £xammadon Papers. Fourteenth Edition. 
Revised throughout. los. 6d. 

"Pioia Mo r Janueaon t««nnat<m the reader by his CLBAKinss of comcbptioh akd 
SDiPUcirr OF xxprbssion. His treatment recalls the lectuzing of FanuUy."— .i4 tken mumn 

" The Best Book yet published for the use of Stndeats."— ^N^fMMwr. 

MAGNETISM AND ELECTRICITY. For Advanced and 

" Honours " Students. By Prof^amieson, assisted by David Robertson, 
B.Sc, Professor of Electrical Engineering in the Merchant Venturers' 
Technical College, Bristol. [Shortly, 

APPUED MECHANICS ft MECHANICAL ENGINEERING. 

Vol. I. — Comprising Part I., with 540 pages, 300 Illustrations, and 
540 Examination Questions: The Principle of Work and its applica- 
tions; Part II.: Friction; Gearing, &c. Fourth Edition. 8s. 6d. 
" Fully maintains the repuution of the Author."— /'m^/. Engineer, 

VoL II.— Comprising Parts III. to VI., with 608 pages, 371 Illus- 
trations, and copious Examination Questions: Motion and Energy; 
Graphic Statics; Strength of Materials; Hydraulics and Hydraulic 
Machinery. Third Edition. 8s. 6d. 
"Well and lucidly writtbn."— 7*A# Engineer. 

*«* Each o/tke above volumes is complete in itse(f, and told separately. 

PBOFESSOB JAMIESON'S INTBODUCTOBT MANUALS 

Crown %TfOn With lUustraiUns and Examination Papers, 

STEAM AND THE STEAM-ENGINE (Elementary 

Manual of). For First-Year Students. Tenth Edition, Revised. 3/6. 
" Should be in the hands (rf* kybry engineering apprendce.** — Practical Engineer, 

MAGNETISM AND ELECTRICITT (Elementary Manual 

of). For First- Year Students. Fifth Edition. 3/6. 

** A CAPITAL TBXT-BOOK . . . The diagrams are an important itaSxa^.'^^^ckoolmeuter, 
"A THOROUGHLY TRUSTWORTHY Text-book. PRACTICAL and dear.**— JVo/wv. 

APPLIED MECHANICS (Elementary Manual of). 

Specially arranged for First- Year Students. Sixth Edition, 
Revised. 3/6. 
"The work has vrry high qualities, which may be condensed into the one word 
* CLBAR.' ^ ^Science and A rt. 

In Preparation. 300 pages. Crown %vo. Profusely Illustrated, 

Modern Electric Tramway Traction: 

A Text-Book of Present-Day Ppaetiee. 

For the Use of Sleetrieal Bnaineering Students and thoee intere^ed in BUetrie 

Transmission qf Power. 

By Prof. ANDREW JAMIESON. 



A POCKET-BOOK of ELECTRICAL RULES and TABLES. 

For the Use of Electricians and Engineers. By John Munro, C.E., 
and Prof. Jamieson. Pocket Size. Leather, 8s. 6d. Seventeenth 
Edition. [See p. 49. 

lONDON: CHARLES GRIFFIN A G0„ LIMITED, EXETER STREET, STRAND. 



aNQmSBRINO AND MBCHANICa. 35 

WORKS BY 

W. J. MAGQUORN RANKINE, LL.D., F.R.S., 

ImU Rtgfua Pnfuaor of OMI Engineering in tiie Untoenttif of Qluagom. 

THOBOFOHLT BBYISED BT 

W. J. MIL LAB, C.E., 

Late Seeretary to the Institute of Engineers and SMpbulldere In Seottani. 



A MANUAL OF APPLIED MECHANICS : 

Oomprising the Principles of Statics and Ginematics, and Theory of 
Stmotnrea, Mechanism, and Machines. With Nnmerons Diagrams 
Crown 8yo, cloth. Seventxsnth Edition. 12b. 6d. 



A MANUAL OF CIVIL ENGINEERING : 

Comprising Engineering Surveys, Earthwork, Foundations, Masonry, Car- 
pentry, Metal Work, Roads, Railways, Canals, Rivers, Waterworks, 
Harbours, fto. With Nnmerons Tables and Illustrations. Crown 8vo. 
cloth. Twenty-Skoond Edition. 16e. 



A MANUAL OF MACHINERY AND MILLWORK : 

Comprising the Geometry, Motions, Work, Strength, Construction, and 
Objects of Machines, &o. Illustrated with nearly 300 Woodcuts, 
Crown 8vo, cloth. Seventh Edition. 12b. 6d. 



A MANUAL OF THE STEAM-ENGINE AND OTHER 

PRIME MOVERS : 

with a Section on Gas, Oil, and AiB Engines, by Bbtan Donkin, 
M.Inst.C.E. With Foldmg Plates and Numerous Illustrations. 
CiHown 8vo, cloth. Fieteenth Edition. 12b. 6d. 

tONDON: CHABLES GRIFFIN A CO., LIMITED, EXETER STREET. STRAND^ 
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PRor. RANum's Works— (0«tf«NM«<). 

USEFUL RULES AND TABLES : 

Vor Arohiteots, Bnilden, Engineers, Founders, Mechanics, Shipbuilders, 
Snrreyors, ko. With Appendix for the use of Elsotbioal Bkoinbib& 
By Professor Jamibson, F.R.S.B. Seventh Edition. 10s. 6d. 



A MECHANICAL TEXT-BOOK : 

A PtBotioal and Simple Introduction to the Stady of Mechanics. B> 
Professor Rankinb and E. F. Bambsb, C.E. With Nomerons Dins 
trations. Grown 8vo, cloth. Fmth Edition. 98. 

%* Iht "MaaHAnoAL Tkxt-Book'* «mm deHgnsd 6y ProfeMor SAMKon m «• bnao- 
ouonov to tht ab<»vt SerUi of MemuaU. 



MISCELLANEOUS SCIENTIFIC PAPERS. 

Royal 8vo. Cloth, Sis. 6d 

Part I. Papers relating to Temperatore, Elasticity, and Expansion of 
Vapours, Liquids, and Solids. Part II. Papers on Energy and its Trans- 
formations. Part III. Papers on Wave-Forms, PropuUdon of Vessels, ke. 

With Memoir by Professor Tapf, M.A. Edited by W. J. Millab, O.B. 
With fine Portrait on Steel, Plates, and Diagrams. 



« ' 



No more enduring Memorial of Professor Rankine could be devised than the pafalica- 
Cioii of thew papers in an accessible fonn. . . . The Collection is most ndnaUe on 
aooonnt of the nature of his discoveries, and the beauty and completeness of his analyais. 
. . . The Volume exceeds in importance any work m the same department pablislMd 
in our tJmt.'*—ArcAiUct. 



SHELTON-BEY (W. Vincent, Foreman to the 

Imperial Ottoman Gun Factories, Constantinople) : 

THE MECHANICS GUIDE : A Hand-Book for Engineen sad 
Artians. With Copious Tables and Valuable Recipes for Practical Use. 
lUnstrated, SecmdEdUhn, Crown 8vo. Qoth, 7/6. 

LONDON : CHARLES GRIFFIN « CO.. LIMITED, EXETER STREET, STRANa 



BNGINSBRINQ AND MS0HANI08. 37 

Third Edition, Thoroughly Revised and Enlarged, With 60 Plates ana 
Numerous Illustrations, Handsome Cloth, 34s, 

HYDRAULIC POWER 



AND 



HYDRAULIC MACHINERY. 

BT 

HENRY ROBINSON. M. Inst. CE, F.G.S., 

PBLLOW OF king's COLLSGH, LONDON : FIKOF. BMHRITUS OF CITXL BNGINBEXING, 

king's COLLBGB, BTC.. BTC 

Contents — Discharee through Orifices. — Flow of Water through Pipes. — Accumulator*. 
•—Presses and Lifts. — Hoists.— Rams.— Hydraulic Engines.— Pumping Engines.— Capstans. 
— Traversers. — Jacks. — Weighing Macnines. — Riveters and Shop Tools. — Punching. 




Meters, &c— Indsx. 

" A Book of great ProfessioDal Utefulnesi."— /fWM* 



In Largt %vo^ Handsome Cloth, With FrorUiapiece, several PkUes^ 

and over 250 Illustraiums, 2 Is. 

THE PBIHCIPLES AND COHSTRUCTIOH OF 

PUMPING MACHINERY 

(STEAM AND WATER PRESSURE). 

With Practical lUuBtrations of Ehoinbs and Pumps applied to Mnnvft, 

Town Water Supply, Drainage of Lands, ftc., also Economy 

and Efficiency Trials of Pumping Machinery. 

By henry da vet, 

Membtr of the Inatitntfon of Civil Engineers, Member of the Inatltatlon of 

Meobanical Engineers, F.Q.S., te. 

Contents — Early History of Pomping En^es — Steam Pmnping Engines— 
Pomps and Pump Valves — Gkneral f^rinciples of Non-Rotative Pumping 
Engines — The Cornish Engine, Simple and Compound — Types of Mming 
Engines — Pit Work— Shaft Sinking — Hydraulic Transmission of Power in 
Mines — Valve Gears of Pumping Engines — Water Pressure Pumping Engines 
—Water Works Engines — Pumping Engine Economy and Trials of IPumping 
Machinery — Centrifugal and other Low-Lift Pumps — H3rdraulic Bams, 
Pumping Mains, &o.— Index. 

"By the 'one English Engineer who probably knows more abont Pomping Msehlnery 

fhsa AHT OTHBB.' ... A VOLTTMB RSOOaDDVG THIS KB8ULTS OV LONG SZPBXIXVGB AHS 

8TDVT.**— 77k« Bngiwur. 

^* Undoubtedly TBS bbst and most psactioal tbxatisx on Pnmping Machinery nux has 
RT BBSH PCBUSBBD.**— Jfinin^ JoumoL 

UNDON: CHARLES eRIFFIN « CO., LIMITED, EXETER STREET. STRAND 
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MogtU 990, H9n49om9 CtotH. With numerous Uluatmttoif on4 Tables, 26a. 

THE STABILITY OF SHIPS. 



SIR EDWARD J. REED, K.C.B., F.R.S., M.P., 

OP THS IMPBRIAL ORDBKS OP ST. ITANILAUS OP KUSSIA ; PKAMCIS JOVPH OP 
AVtTUA; MBDJXOIB OP TURKST ; AND USING SUN OP JAPAN; TICB- 



PKniDXNT OP THB INSTITUTION OP NAVAL ARCKITNCTS. 

In Older to render the work complete for the purpoeei of the Shipbuilder, whether al 
10 or abroad, the Methods of Calculation introduced by Mr. F. EL Baxnbs, Mr. Gkat, 
M. Rbsch, M. Davmaro, and Mr. Benjamin, are all giyen separatel]r» Ulnstntod bj 
Tables and worked-out examples. The book contains more than eoo Diagram^ and is 
{Dostiated by a large number of actual cases, derived from ships of all dcacri 



" Sir Ex>WASD Rkbd's ' Stabilitv op Ships ' is invaluablb. The Navai. 
will find bronght togetner and read v to hu hand, a mass of information which he would odies^ 
wise have to sedc in an almost endless variety of publications, and some of which he woak) 
possibly not be able to obtain at all elsewhere."— S/raNw^fc^. 



THE DESIGN AND CONSTSUCTION OF SHIPS. By John 
Harvard Bilrs, M.Inst.N.A., Professor of Naval Architecture in the 
University of Glasgow. [/n Preparation. 



Third Edition. Illastiated with Plates, Numerous Diagrams, and 

Figures in the Text. i8s. net 

STEEL SH I PS! 

THEIB OONSTBUOTION AND MAINTENANCE. 

A McmucU for Shipbuilders, Ship Superintendents, Students, 

and Marine Engineers, 

By THOMAS WALTON, Naval Architect, 

AUTHOR OF "know YOUR OWN SHIP." 

Contents. — I. Manufacture of Cast Iron. Wrought Iron, and SteeL — Com- 
position of Iron and Steel, (^ualityt Strengtn, Tests, &c. II. Classification of 
Steel Ships. III. Considerations in making choice of Type of VesseL — ^Framins 
of Ships. rV. Strains experienced by Shii>8.— Metnods of Computing and 
Comparing Strengths of Ships. Y. Construction of Ships. — Alternative Modes 
of ConstructioiL — Types of Vessels. — Turret, Self Trimming, and Trunk 
Steamers , Ac. — ^Rivets and Rivetting, Workmanship. VL Pumping Arrange- 
ments. Vll. Maintenance. — Prevention of Deterioration in the Hulls of 

Ships. — Cement, Paint, &c.— Index. 

^' So thoroaffh and well written is every chapter in the nook that it is diiUoalt to select 
anv of them as being worthy of ezoeptional praise. Altogether, the work is excellent, and 
will prove of great Talne to those for whom it is intended. —TVie Engineer, 

"Mr. Walton has written for the profession of whioh he is an ornament His work 
will be read and appreciated, no doubt, by every M.LN.A., ftnd with great benefit by the 
majority of them,**— Journal ofCommeree. 



UNIFORM WITH THE ABOVE. 

THE PRINCIPLES AND PRACTICE OF 

DOCK ENGINEERING. 

By BRYSSON CUNNINGHAM, B.E., M.Inst.C.E. 

See p. 27. 

LONDON: CHARLES GRIFFIN A CO.. LIMITED. EXETER STREET, STRANa 
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GRIFFIN'S NAUTICAL SERIES. 

Editkd bt EDW. BLACKMORE, 
ICaster Mmrlner, lint Clau Trinity Hoan Certifloate, Aaaoa Init. N.A. ; 

AHD WBimH, MAIHLT, by SAILOBfl for SAIL0B8. 



"This admirabli ssBXEA"—Fairplay. "A yxrt vsxtul smns."— iiTodifv. 

"Tlio Yolmnee of Mbssbs. ORiFnH'B Nautioal Sbiuis may well and profitably ba 
raad by all interested in our national MABimn FBoaEsas."— JforifM Bnffineer, 

"BTiRT Ship ihoold have the wholn Sbbibs as a Sbfihnngn Ldbabt. Han^ 
BOMNLT BOUND, OLHAXLT PRINTED and lUAJSTRATED."— Liverpool Joum, 9f Commtrte. 

The British Mereantile Marine: An HiBtorioai Sketch of its Bam 

and Deyelqnment. By the Editor, Capt. Blaokmorb. 8i. 6d. 

" Captain Kackmore's SPLINDID BOOK . . . contains paragrap he on ereiy point 
of tnteiest to the Meroliant Marine. The 248 pages of this book are THS MOST TALU- 
ABLB to the sea captain that have WIR been oomfilnd."— JferaJUm< Servio$ Bmitw, 

Elementary Seamanship. By D. Widson-Barker, Master Mariner, 
F.B.S.B., F.B.a.S. With nunerons Plates, two in Colours, and Frontlspieoe. 
Third Edition, Thoroughly Bayised, Enlarged, and Ba-set. With additional 
niQstratlons. 6s. 
"This ADMIRABLB MANUAL, by CAPT. WILSON BARKER, of the ' Worcester,' seems 

to OS PERIBOTLT PEBIQNED. "^At htnOVm. 

Know Tear Own Ship : A Simple Explanation of the Stability, Con- 
straotlon. Tonnage, and Freeboard of Ships. By THOS. Walton, Naral Anshiteot. 
With nunerons ulnstraUons and additional Chapters on Buoyancy, Trim, and 
Calculations. Seyenth Edition. 7s. 6d. 
" Mr. Walton's book will be found vert usbtul."— T%0 BngineeT, 

Navigation : Theoretical and Praetleal. By D. WnjaoM-BABKSR 

and William Alungham. Seoond Edition, Bevlsed. 8s. 6d. 
" PRICIBBLT the kind of work required for the New Certlfloates of competency. 
Candidates wiU find it nrVALUABLR. "^DundM Adv&rtim', 

Marine Meteorology: For Officers of the Merohant Navy. By 
WILLIAM Allinqham, First Class Honours, KaTlgation, Science and Art Department. 
With Illustrations, Maps, and Diagrams, and JaatimSU reproduction of log paga. 
7s. 6d. 
" Quite the best publication on this wih]w^" ^Shipping Oazette. 

Latitude and Longitude : How to find them. By W. J. Millab, 

C.E. Second Edition, Bevlsed. 2«. 

** Cannot but prove an acquisition to those studying Kayigatton."— JforifM Bnginetr. 

Praetleal Meehanles : Applied to the reqnirementa of the Sailor. 
By THO8. Mackenzie, Master Mariner, F.B.A.& Second Edition, Berised. 8b. 6d. 
" Well worth the money . . . hzceedinolt helptul."— Aifipin^ World. 

Trigonometry : For the Young Sailor, &o. By RiOH. C. Buck, of the 
iSiames Nautioal Training College, H.M.8. " Worcester." Second Bdihon, Berlaed. 
Price 8s. 6d. 
" Ibis EMINENTLT PRACTICAL and reliable Tolnme."— SdU)o{flUMter. 



Practical Algebra. By Rioh. G. Buck. Companion Volume to the 
above, fOr Sailors and others. Price 8s. 6d. 
" It is JUST the book for the young sailor mindful of progress. —Nautioal Magatine. 

The Legal Duties of Shipmasters. By Benbdiot Wm. Ginsbubo, 

M.A.,liL.D., of the Inner Temple and Northern Circuit: Barrister-at-Law. SEC0HI> 

Edition, Thoroughly Beyised and Enlarged. Price 4s. 6d. 

" Invaluable to masters. . . . We can fully recommend it."— i8ft^l»p<ivG'aM<<^ 

A Medical and Surgleal Help for Shipmasters. Inolnding Pint 

Aid at Sea. By Wm. Johnson Smith, F.B.C.S., nrindpal Medical Offloer, ftamen's 

Hospital, Greenwich. Second Edition, Thoroughly Bevised. 6s. 

"Sound, judioioub, really helpful.^— 2Tba Lanoet. 

LONDON: CHARLES GRIFFIN ft CO., LIMITED, EXETER STREET, STRAND. 
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40 CHARLES GRIFFIN A CO.'S PUBLICATIONS. " 

QRimN'S NAUTICAL 8EBIE8 . 

IfUroductory Volume, Price S$. 6d, 

arum 

British Mercantile Marine. 

By EDWARD BLACKMORE, 

MASTBlt MAHnfUl; ASSOCIATE OF TMB DfSTmmON OF MAVAX. ARCHITBCnt 

MBIIBBR OF TUB WSIII UH OM OF BMCINBBJIS AMD SHIPBUILDBKS 

nC SCOTLAMDt BDITOS, OF GRIFFIN'S "NAUTICAI. SBUB&'* 

GmnuL C k>HTM nB.— Hmtobioal t From Early Tim«0 to I486— Fiiamb 
ondor Henry VTII.— To Death of Mary— During Elisabeth's Beign— up to 
the Beign of William IH.— The 18th and 19th Centuries— Institatian ol 
Examinations — Rise and Progress of Steam Propulsion — Development of 
Free Trade-Shipping LegisUtion, 1862 to 1875— '< Locksley Hall'^ Case- 
Shipmasters' Societies— Loading of Ships — Shipping Legislation, 1884 to 1884 — 
Statistics of Shippins^ Thx PsBSomiSL : Shipowners—Officers— M a ri n er s 
Duties and Present Position. Eduoation : A Seaman** Education: what it 
should be— Present Means of Education— Hints. Disciplhtx msd Dutt— 
Postscript— The Serious Decrease in the Number of British Seamen, a Matter 
dsmandmg the Attention of the Nation. 

^^larmsisiDra and Isbxsdcttts . . . may be read win pboir and BrjoimiR.**— 
■^Itugom BtrtUd. 

'^Bmnr bravch of the sabjeot la dealt with ia a way whieh shows that the writer 
* knows the ropes* fSmiUarly.**— AeotniMm. 

"This ADiiiBABLs book . . . TBSMB With osefiil Information— Shoold be fai the 
hands of every Bailor/*— IFtutera Morning Newi. 



Third Edition, Thoroughly Revised^ Erdarged, and Ee-eeL 
With Additional lUuatrations. Price 6s, 



ELEMENTARY SEAMANSHIP. 

ST 

D. WILSON-BABKER, Mastib Mabiksr; F.R.S.E., F.R.G.S.» ko., &a 

TOUHOm BBOTHSE OF THS TBniITT HOVBI. 

With Frontispieoe, Numerous Plates (Two in Colours), and Hlnstratioaf 

in the Text. 

Genxbal Cohtxntb.— The Building of a Ship; Parts of Hull, Masts* 
Ac. — ^Bopes, Knot^ Splicing, Ac — Gtear, Lead and Log, &c — BuKing, 
Anchors — Sailmakmg— The Sails, &o.— Handling of Boats under SaU — 
Sicpals and Signalling^-Bule of the Boad— Keeping and BeUeving Watch — 
Pdnti of Etiquette— Glossary of Sea Terms and Phrases— Index. 

*,* The Tolome oontaina the mw bdixb or nm bojjk 

''llili fi>Mt»A»T.» MAHUAL, b9 Oapt. Wilboh-Babxsb of the ' Woroeiter/ seems to iis 
wwanorLY DiaiavaD, and holds lis place ezoellentlr in * Gamnr's Xautioal Ssana* . . . 
Although intended for those who ere to beoome Offlcen of the Merchant Navy, It wUl be 
found Dsefal by au tau h th msh . "— ^ t/tmm u m. 

\* For oomplete List of Oaiirai's NAuncAL Bssns, see p. 99. 

LONDON : CHARLES GRIFFIN A CO., LIMITED, EXETER STREET, STRAND. 
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GRIFFIN'S NAUTICAL 8EBIE8, 

Second Edition, Revised <md UluetrcUed. Price Ss. 6d. 

NAViaATION: 



By DAVID WILSON-BARKER, RN.R, F.RS.K, 4a, 4a, 

AND 

WILLIAM ALLINGHAM, 

VntST-OLASB H0N0UB8, NAYiaAIIOH, flOIXIKni AHD ART DBPABTMIST. 

Tnutb flttmerou0 5Uu0tratfon0 an^ Bxaminatlon <ltuedtfoit0. 

General Gontkntb.— Definitdoiu — Latitude and Longitade — Inrtmmenti 
of Nayigation — Correction of Courses— Plane SaiUng^Traverse Saaling^Day's 
Work — Parallel Sailing — Middle Latitude Sailing — Mercator's Chart — 
Mercator SMling-M[)iirrent Sailing — Position bvBearings— Great Circle Sailing 
— ^The Tides— Qaestions— Appendix : Compass £jrror — Nmnerons Uselnl Hinti, 
ko, — Index. 

** Fbigibblt the kind of woik required for the New Oerttflcatei of competency la nades 
from Second Mate to extra Master. . . . Candidates will find It urVALOABiA.*'— DumIii 

"▲ GAnrAL uTTui BOOK . . . Specially adapted to the New Ezamlnationa Hie 
Avihors are Oaft. Wilsok-Babxkb (Captaln-Snperintendent of the Nautical College, HJ1.& 
* Worcester/ who has bad great experience in the highest problems of Navigation), and 
Mb. Aiuhokaii, a well>known writer on the Science of Naylgauon and Nautical Astronomj. ** 
—Shippimg World. 



Handsome Oloth. Fully Illustrated, Price 7b. 6d. 

MARINE METEOROLOGY, 

FOB OFFICERS OF THE MERCHANT NAVT. 
By WILLIAM ALLINGHAM, 

Joint Author of "NaTigation, Theoretical and Practical." 

With nnmerous Plates, Maps, Diagrams, and lUostrations, and a f aosimlle 
Reproduction of a Page from an actual Meteorological Log-Book. 

SUMMARY OF OONTBNTS. 

IHTRODUCTOBT.—Instmments Used at Sea for Meteorological Purposes.— Meteoro- 
logical I^-Books.— Atmospheric Pressure.— Air Temperatures.— Sea Temperatures.— 
winds.— Wind Force Scales.— History of the Law of Storms.— Hurricanes, Seasons, and 
Storm Tracks.— Solution of the Cyclone Problem.— Ocean Currents.— Icebergs.— fi^- 
chronous Charts.— Dew, Mists, Fogs, and Haze.— Clouds.- Sain, Snow, and HalL— 
Mirage , Bainbows, Coronas, Halos, and Meteors.— Lightning, Corposants, and Aurons.— 
QmnoNS.— Appbhdel— lin>ix. 

" Quite the bist publication, ahd certainly the most xsnaismio, on this sntdeol ersr 
presented to Nautical men."— AA^iipififf Oostfte. 



* * 



For Complete List of Grivfin's Nautical Sbbixs, see p. 39. 



LONDON : CHARLES SRIFFIN ft CO.. LIMITED. EXETER STREET. STRAND. 



4* asAXLm BBirrix * oo/b rvMuoATiotn. 

ORirriirs nautical series. 

Sboond Editiov, Rxviskd. With Nmnerou Dliutratioiit. Price Si. 6d. 

Practical Mechanics: 

Applied to the Beqniremeiits of the Sailor. 

By THOS. MACKENZIE, 

GnmukL GoimRTB. — RMolution and Composition of Forces— Work done 
bj Maohines and Living Agents — The Mechanical Powers: The Lever; 
Henicks as Bent Levers— The Wheel and Axle: Windlass; Ship's Capstan; 
Grab Winch— Tackles : the *'01d Man"— The Inclined Plane; the Scraw^ 
The Centn of Gravitv of a Ship and Cargo — Relative Strength of Bope : 
Steel Wir^ ManiUa^ Hemp, Coir — Derricks and Sheam- Calculation of the 
Orofls-breaking Strain of Fir Spar — Centre of Effort of Sails — Hydrostatics: 
the Diving-bell ; Stability of Floating Bodies ; the Ship's Pomp. &c. 
" This ixgellbnt book . . . contains a large amount of information." 

" Well worth the money . . . will be fonnd bxoeedikolt hblfful"— 
Skimokng Wtjrid. 

"Ko Ships' OmcERS' bookoase will henceforth be complete without 
Oaptain Maokenzib's * Practical Mechanics. ' Notwithstanding my many 
yvan' experience at sea, it has told me how much more there is to acquire,** — 
(Letter to the Pablishers from a Master Mariner). 

*' I must express my thanks to you for the labour and care yon have taken 
fai 'Practical Mechanics.' . . . It is a life's experience. . . . 
What an amount we frequentiy see wasted by rimng pulxshases without reasoB 
and accidents to spars, ftc., &a ! 'Practical Mechanics ' would satx all 
THm." — (Letter to the Author from another Master Mariner). 



WORKS BT RICHARD C. BUCK, 

Of the Thames Naatioal Tkmlning Collage, H.M.S. ' Woroeeter.' 

A Manual of Trigonometry: 

with Diagrams, Examples, and Exercises. Price 8s. 6d. 

Second Edition, Revised and Corrected. 

*m* Mr. Buck's Text-Book has been spboiallt prepared with a view 

to the New Examinations of the Board of Trade, in which Trigonometry 

Is an obligatory subject. 

"Tliia BaHXHTLT pmAoncAL and isr.iiBr.B volumb."— i8eAoo{ma<<«r. 

A Manual of Algebra. 

Designed to meet the Requirements of Sailors and others, Prloe 8s, 6d. 

%* These elementary works on algxbea and TBioovoif ktrt are written specially for 
those who will have little opportunity of consulting a Teacher. They are books for " sblv- 
BonF.** All bat the simplest ezplanations haTc, merefore, been avoided, and avswbis ts 
the Sxendses are glyea Any person may readily, by carefnl stadv, become master of their 
contents, and thus lay the foundation for a farther maUiematloai ooareef if desired. It is 
hoped that to the yoonger Offloers of oar Mercantile Marine they will be fonnd deeldedly 
Bsrrlesable. The Examples and Exaroises are taken from the Examination Papen set for 
the Oadets of the "Worcester." 

"Clearly arranged, and well got up. . . A ilrrt-rate Elementary Algebra. * 
JTrnMeal Magatine. 
%*For complete List of QaiFFar's Nadtioal SsaiMySee p. 89. 

LONDON : CHARLES GRIFFIN i CO., LIMITED, EXETER STREET, STRAND. 
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GBIFWITS NAUTICAL SERIEg, 

Second Edition, Thoroughly RevUed and Extended. In Crown 8vo. 

Handsome Cloth. Price 48. 6d. 

THE LEGAL DUTIES OF SHIPHiSTERS. 

BT 

BENEDICT WM. GINSBURG, M.A., LL.D. (Cantab.), 

Of the Inner Temple end Northern Glrcnit; Berrliter-at-Law. 

Genoral Contents.— The Qnaliflcatlon for the Position of Shlpmaater— Ihe Oon- 
treot with the Shipowner— The Master's Duty In respect of the Grew : Bngaoement : 
i^jBwentiees; Discipline ; Provisions, Accommodatloni and Medical Comforts ; Payment 
of wages and Discharge-— The Master's Daty in respect of the Passengers— The Mastet^s 
Hwandal Sesponsibilltles— The Master's Duty in respect of the Caigo— The Mastet^s 
Dntj In Case of Caaoalty- The Master's Duty to certain Public Authorities— The 
Master^s Duty in relation to Pilots, Signals, Flaa, and Light Dues— Hie Master's Diit^ 
upon Arriral at the Port of Discharge— Appenolces relauve to certain Legal Matters: 
Board of Trade Certificates, Dietanr Scales, Stowage of Grain Cargoes, Load Line Begolfr- 
tlons, Ltfe-saTtng Appliances, Carriage of CatUe at Sea, Ac., dkc.— Copious Index. 

»*No intelligent Master should fldl to add this to his Ust of neeesssiy books. A Um Una 
of It may batx a x^wtxb's fsb, bisidbs utdlbss yraaacz.*'— Liverpool Journal of Oonmrntt. 

** SaMsmLB, plahily written, in glkab and srov-rsomiiaAL lahguaok, snd will be flMmd of 
MDOB BSBVion by the Shipmaster."— BHM«A Tradt Review. 



SiccoND Edition, Revised. With Diagranu. Prioe 2s. 

Latitude and Longitude: 

BCoiiir to F'ind tl&c 



By W. J. MILLAR, C.E., 

Late aecretarf to the IntL o/Bngineert aitd SMpMldert im BtoHamd, 

" CoNOiBKLT and clxablt wbitten . . . cannot bnt prove an aoqnisitioB 
to those studying Navigation.'* — Marine Engineer, 

'* Tonng Seamen will find it handt and usiful, simplk and OLlAS.**— 2^ 
WnffineeT, 

FIRST AID AT SEA. 

SsooND Edition, Revised. With Coloured Plates and Nnmerons ninstra- 

tioniy and oomprising the latest Regulations Respecting tiie Carriage 

of Medioal Stores on Board Ship. Price 6s. 

A MEDICAL m SURGICAL HELP 

FOR SHIPMASTERS AND OFFICERS 
IN THE MERCHANT NAVY. 

BT 

WM. JOHNSON SMITH, P.RaS., 

Principal Medical Offlcer, Seamen's Hospital, Greenwich. 

%* The attention of all interested in our Merchant Na^y is requested to this exceedingly 
useful and valuable work. It is needless to say that it is the outcome of many years 
rmaoncaL izpbbukbcs amongst Seamen. 

**SOUirD, JUDIOXOUS, KSALLT ULFvnx.."~T%« LanUt. 

*^* For Complete List of Gbptin's Nautioal SaBiaa, see p. 39. 

LONDON: CHARLES GRIFFIN A CO., LIMITED; EXETER STREET, STRAND, 



44 OHARLSa ORIFFIN df OO.'S PUBLICATIONS. 

" ^^I^M^ II - _ -- _ -■ ■ 

OBIlTDrS NAUTICAL SERIES. 

SxvBNTH Editiom. BevUed, with Chapters on Trim, Bvoyaneyt 

and Caleulaticnt, Numerous lUuBtratUms, Handsome 

C^oth, Crown 8vo. Price 7s. 6d, 

KHOW TOUR OWN SHIP. 

Bt THOMAS WALTON, Naval ARCHrracr. 

■PTCUIXT AKBAKOSD TO SUIT THE BBQUIRBHBNTS OF SHIPS' OPVIOBBi, 
8HIF0WNKRS, SUPBJKINTRirDSNTS, DRAUGHTSMEN, SN0INRSB8, 

AND OTHERS. 

This work explains, in a simple manner, such important 
8«bj60ts as: — 



Diiplacement, 
Deadweight, 
Tonnage, 
Freeboard, 



Strain, 
Stmctore, 



BtabiUty, 
Boiling, 
Ballasting, 
Loading, 

Moments, Shifting Cargoes, 

Bnoyancy, Admission of Water, 

Sail Area, 



** The little book will be found bxgesdikolt handt by most offioen and 
flfllmaJs connected with ehipping. . . . Mr. Walton's work will obtain 
LASTINO 8U00E88. becanae of ita unique fitness for those for whom it has been 
im!iX&nJ^— Shipping World. 

" An SXOXLLBNT WORK, fuU of solid instruction and invaluable to evecy 
officer of the Mercantile Marine who has his profession at he»xi.**— Shipping. 

** Not one of the 242 pages could well be spared. It will admirably fulfil its 
poipose • . . useful to ship owners, ship superintendents, ship draughts- 
men, and all interested in shippmg." — Liverpool Journal of Commerce. 

** A man of tbbt useful nfFOBHATioN, accompanied by diagrams and illus- 
tiationt, is given in a compact form«"— /Vufp^y. 

** We have found no one statement that we could have wished differently 
expretMd. The matter has, so far as deamess allows, been admirably con- 
densed, and is simple enough to be understood by every seaman. "— Ifg n bi e 
Mhsgineer, 

BY THE SAMK AUTHOR. 

Steel Sliips: Their Gonstmction and Maintenance. 

(S«« page 38.) 
UMDON: CHARLES GRIFFIN « CO., UMITED, EXETER STREET, STRAHU 
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Just Out. Fifteenth Edition, TItoroughly Revised, OrecUly Enlarged^ 

and Reset Throughout. Large 8ih), Cloth, pp. i-xziv+708. 

With 280 JUuatrationSy reduced from Working Drawrngs, 

and 8 Plates. 21«. net. 

A MANUAL OF 

MARINE ENGINEERING: 

COMPRISmO THE DESIGNING, CONSTRUCTION, AND 
WORKING OP MARINE MACHINERY. 

By A. E. SEATON, M.Inst.C.E., M. Inst. Meeh. B., 

M«Inst«N.A« 



General Contents. — Part I. — Principles of Marine PropnUion. 
Part II. — Princioles of Steam Engineering. Part III. — Details of 
Maurine Engines : Design and Calculations for Cylinders, Pistons, Valves, 
Expansion Valves, &c. Part IV.— Propellers. Part V. — Boilers. 
Part IV. — Misoelbineous. 

%* ThiB Edition includes a Chapter 00 Water -Tubs Boilers, with Illiiitra* 
tioiM of the leading Types sad the Revised Rules of the Bwreau Fsritas, 



" In the three-fold oapaoitv of eoablinff a Student to learn how to design, ooostniot, 
and work a Ifarine Steam-Engine. Mr. Seaton's Manual has MO rival/'— lit 



By ftdr the am Manual in existence. . . . Gives a complete aoooont of the 
methods of solving, with the utmost possible eoonomj, the problems before the Marine 
Bnnneer."— ilMsiMnMs. 

"The Student, Draughtsman, and Engineer will find this work the Mon valdabli 
Handbook of Reforenoe on the Marine Engme now in ezistenoe."— Jtforf as ^hH* 



Eighth Edition, Thoroughly Revised. Pooket-Sise, Leather. Ss. 6d. 

A POOKET-BOOK OF 

NilRIME EN6IMEERIM6 RULES AMD TABLES, 

TOR THE USE OJ 

Marine Engineers. Naval Architects, Designers, DranghtsmeBt 

Saperlntendents and Otners. 

BT 

A. R SEAT ON, M.I.O.E., M.I.Mech.R, M.I.N. A., 

Aim 
H. M. ROUNTHWAITB, M.LMech.E., M.I.N.A. 

'Admisably pdlpils iu poxposa."— ilfartM Kn^mar. 



»$ 



By B, OUNNIWQHA 

DOCKS: THEIR GOMSTRUCTIOM & HAIMTEMANGE. 

(See page 27.) 
LONDON : CHARLES QRIFFIN « CO.. LIMITED. EXETER STREET, 8TRAN0L 



46 0HARLS8 QRIFFIN S 00.*8 PUBLIC AT JO JUS. 

WORKS BT PROF. ROBERT H. SMITH, Assoe.M.LC.B., 

ILLIL&, M.LBJL, M.LMI1L&, Whit Boh., M.Ord.M«l]L 



THE CALCULUS FOR ENGINEERS 

AND PHYSICISTS, 

Applied to Teehnieal Problems. 

WITH XXTUCBIVB 

OlaASSIFIED BEFEBENCB LIST OF INTSOBAIiB. 
By PROP. ROBERT H, SMITH. 

AflSISTBD BT 

R P. MTJIRHEAD, M.A., B.Sc., 

Vonnariy Olark Fellow of Qlugow UnlTonlty, uid Laotonr on MmUkomaliM at 

HMon CoUege. 

In Crcwn Svo, extretf with Dia^afiw cmd Foldmg-PkUe, 8s. 6d. 

*' Pmof . B. H. Sxrh's book will be wrrloeeble In rendering a hard road as bait ai imAon<^ 
ABU for the non-mathematieal Stadent and Bnglneer."— .^AMciubimi. 

*' Intereiting dlagruns, wUh prMtieal illiutrattoni of actnal oocorreno^ are to be fonnd hare 
In abnndanoe. Tu tibt ooxruvi CLABSiriin uiiUBcn vablb will prove very neetal In 
laTlnff the time of thoM who want an Integral in a httny.*— Tke XngtmMr, 



EASUREMENT CONVERSIONS 

(English and Frenoh) : 

28 GBAPHIC TABLES OB DIAGRAMS. 

Showing at a glance the Mutual Conyebsion of MxASUBXMBim 

in DimBXNT Units 

Of Langthii, Areas, Yolumea, Weights, Stresses, Densities, Quantittas 
of Work, Horse Powers, Temperatures, Ao. 

For th€ use of Enginoon, Sunoyon, AnMtectM, an4 Contmoton. 

In 4to, Boards. 7b, 6d, 



*^* Prof. Smith's Conybrsion-Tables form the most nniqne and oom- 
prehenslTe collection ever placed before the profession. By their use mndi 
lime and labonr will be saved, and the chances of error in calonlation 
diminished. It is believed that henceforth no Engineer's Office will be 
considered complete without them. 

*' The work la ibtaivabkb."— CoUMry OtmrduM. 

" Onriit to be In btbbt office where even oocaalonal oonTeralona are reqnlred. . . . Prol 
Bmni'a tabub form Tery bxcbllbbt cbbcxb on raaalte."— Bbetrieol Rniew, 

**Prof. Bmiih deaerree the hearty thanka. not only of the Ebgivdb, but of the OoxMBBiaiAK 
WoBLD, for haying amoothed the way for the AnomoH of the Mbtbio Stbvbii of Xbabobbmbb*, 
a aabJeet which fa now aaaoming sreat importance aa a fkctw in maintaining oor Bou> npoa 
roBBiOB XBADa"— 3^ Maehinerif MorktU 
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SsooND EDinoM in Prepuratioii. In Large 8to. Handsome Cloth. 10b. 6d. 

CHEMISTRY FOR ENGINEERSe 

BERTRAM BLOUNT, akd A. G. BLOXAM, 

FJ.a, F.O.8., A.LC.B., F.LO., F.O.8., 

Ooualttng Chemist to the Grown Agents for Oonmltlng Chemist, Umi of the ChemJitiy 

the Colonies. Department, OoldsmlttuT Inst, 

New Cross. 

aBHSBAL GOHTBITTB.— Introdnotion— ChemlBtry of the OMef Materlali 
of Oonitmotlon— Bonxeee of Energy— Ohemlstry of Bteam-ralsing— diemle- 
try of Lnlirloation and Lnbrloante— Metallnrglcal Prooeesei need in the 
Winning and Mannfturtnre of Metals. 

"The Mitiioni have snoasBDBD beyond all ezpeetatioo, and have prodneed a work whldi 
■hoold Kite VRBBH powbb to the Bngtneer and Mannflutarer."— 2%c Timet. 

''PiuofiOAL VBXovoHovT ... an jiDMimABu nxT-BOOx, Qseftil not only to StndentSi 
bat to BHoinnftB and Mahaobbs of woku In TMammnna wabti and imfbotuta nooBBSM."— 



**A bo(A worthy to take high ^ihk . . . treatment of the snbjeet of oabbous fdil 
partfoolarly good. , . . Watu 4A8 and Its prodnotion clearly worked out. . . . We 
IRAUILT BiooMXBiiD the work."— /omtimI ofOa$ I^htina. 



For Ck>mpanion Yolume by the same A-uthors, see " GHBMiSTfiT 

FOR Manufacturers/' p. 71. 

Pocket Size, leather Limp, with Oilt Edges and Rounded Comers, printed on Special 
Thin Paper, with Illustrations, pp. I.— XII. + 834. Price 18b. net. 

(THE NEW " NYSTROM ") 

THE MECHANICAL ENGINEER'S REFERENCE BOOK 

A Handbook 0/ TaJbles, Formulas and Methods Jor Engineers, 

Students and Draughtsmen. 

By henry HARRISON SUPLEE, B.Sc, fii.E. 

Tables, Formulas, and Reference Data for Mechanical Engineers, comprising maohlne 
design and information relating to the drawing office and the designing department; 
intended as a snccesBor to the well-known Pocket-Book written many years ago by the 
late JoBK W. NrsTBOsff.— i'ti6/t<A«r«' ^ot€, 



Works by WALTER R. BROWNE, M.A., M.lNST.C.E., 

Late Fellow of Trinity College, Cambridge. 

THE STUDENT'S MECHANICS: 

An Introdaedon to the Study of Foree and Motion. 

With Diagrams. Crown 8vo. Cloth, 4s. 6d. 

" Clear in style and practical in method, 'Thb Studbnt's Mbchanics' is conHatty to be 
recommended firran all points of yvew/*—Atkerueum, 

FOUNDATIONS OF IVIECHANICS. 

Papers reprinted from the Engineer, In Crown 8to, is. 
Demy 8vo, with Numerous Illustrations, 9s. 

FUEL AND WATER: 

A Manual for UserB of Steam and Water. 

By Pkof. FRANZ SCHWACKHOfER of Vienna, and 
WALTER R. BROWNE, M.A., CE. 

OBMKikAL CoMTBNTS.— Heat and Combustion— Fuel^ Varieties of— Fixinff Axtange- 
ownts: Furnace, Flues. Chimney — The Boiler^ Choice of— Varieties — Feed-water 
Heaters Steam Pipea-^water : Compositicm, Purification— Pveventicm of Scale, &c., &c. 

"The Section on Heat is one of the best and most ludd ever written.*— J 
" Cannot fisfl to be valuable to thousands using steam ^ioiwex,'*—Eaih»af 
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CRIFFIM'8 LOCAL COYERHMEHT HAHPB00K8, 

WORKS SiriTABLE FOR MUNICIPAL AND COUNTf ENGINEERS, 

ANALYSTS, AND OTHERS. 

See also Davlea' HygimB, p. 00, and MacLeod's Co^etilotiotw, p. 110. 

Gas Manafactare (The Chemistry of)- A Handbook on the Pro- 
duction, Purlflcatton. and Testing of Illuminating Oaa, and the Assay of Bye-Pro- 
ducts. ^ W. J. A. BUTTERITSLD, M.A., F.I.C., F.C.S. With lUnstrations. Thikd 
Edition, ReTlsed. Vol. I., 7s. 6d. net. Vol. II., in prtpairatUm, [See page 77 

Water Supplv : A Practical Treatise on the Selection of Soaroes and the 
Distribution of Water. By Rboinald E. Middlbton , M.Inst.G.E., M.Inst-MecluE., 
F.S.I. With Four Plates and Numerous Diagrams. Crown 8to. 8s. 6d. net. 

[See page 77. 

Central Electrical Stations : Their Design, Organijgation, and Manage- 
ment. By C. H. WoKDiNOHAM, A.K.C., Mlnst.U.E. Second EDrriON. 24s net 

For detaiii He opponte page. 

Sewage Disposal Works : A Guide to the Construction of Works for 
the Prevention of the Pollution by Sewage of Rivera and Estuaries. By W. SA.NTO 
Grdcp, M.In8t.C.E., F.O.S. SECOND Edition, ReTlsed and Enlarged. Large 8to, 
Handsome Cloth, with S7 Plates. Price 90s. [See page 76. 

Trades' Waste : its Treatment and Utilisation, with Special Reference 
to the Prevention of Rivers' Pollution. By W. Natlob, F.C.S., A.M.Inst.G.E. 
With Numerous Plates, Diagrams, and Illustrations. 2Is. net. [See page 76. 

Calcareous Cements : Their Nature, Preparation, and Uses. With 
some Remarks upon Cement Testing. By Gilbert Rbdorave, Aasoc.Inst.C.B. 
With Illustrations, Analytical Data, and Appendices on Costs, Ac, [See page 76. 

Road Making and Maintenance : A Practical Treatise for Ennneers, 
Surveyors, ami others. With an Historical Sketch of Ancient and Modem Practice. 
By Thovas Aitken, Assoc. M. Inst. C.E., M. Assoc. Municipal and County Engrs.; 
M. San. Inst. With numerous Plates, Diagrams, and Illustrations. 21s. 

[See page 70 

Light Railways at Home and Abroad. By William Henbt Colk, 

M.Inst.C.E., late Deputy Manager, North- Western Railway, India. Large 8vo» 
Handsome Cloth, Plates and illustrations. 16s. [See page SO. 

Practical Sanitation : A Handbook for Sanitary Inspectors and others 
Interested in SaniUtion. By Geo. Rsid, M.D., D.P.H., Medical Offlcer, Staffordshire 
County Council. With Appendix on Sanitary Law, by Herbert Manley, M.A., M. B., 
D.P.H. Eleventh Edition, llioroughly Revised.- 6s. [See page 78. 

Sanitary Engineering: A Practical Manual of Town DrainMe and 
Sewage and Refuse Disposal. By Francis Wood, A.M.Inst.C.E., F.G.S., Borough 
Surveyor, Fulham. Fully Illustrated. 8s. 6d. net. [See page 78. 

Dairy Chemistry : A Practical Handbook for Dairy Managers, Chemists, 
and Analysts. By H. Droop Riohmond, F.C.S., Chemist to the Aylesbury Dainr 
Company. With Tables, Illustrations, &c. Handsome Cloth, 16s. [See page 78. 

Milk: Its Production and Uses. With Chapters on Dairy Farming, 
The Diseases of Cattle, and on the Hygiene and Control of Supplies. By Edward F. 
WiLLonoHBT, M.D. (Lond.), D.P.H. ^Lond. and Camb.), Inspector of Farms and 
General ScientiHc Adviser to Welford ^ Sons, Ltd. 6s. net. [See page 7S. 

Flesh Foods : With Methods for their Chemical, Microscopical, and 
Bacteriological Examination. A Handbook for Medical Men, Inspectcnv, Analysts, 
and others. Bv C. Ainsworth Mitchell, B.A., F.I.C., Mem. Council Soc. of Pablle 
Analysts. With numerous Illustrations and a coloured Plate. 10s. 6d. [See page 78. 

Foods: Their Composition and Analysis. By A. Wtnteb Bltth, 
M.R.C.8., F.C.S., Public Analyst for the County of Devon, and M. W Blttb, 
B.A., B.8C. With Tables, Folding Plate, and Frontispiece. Fifth Edition, 
Thoroughly Revised. 21s. [See page 72. 

" An ADMlRABLl DIGEST of the most recent state of knowledge."— CA«mtoeU Ifewe, 
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ELEOTRIOAL SNCHNEERINO. 49 

ELECTRICAL ENGINEERING. 

Second Edition, Revised. In Large Sv<?. Hands<mie Cloth, Profusely 
lUustraUd with Flates^ Diagrams^ and Figures, 24s, net, 

CENTRAL ELECTRICAL STATIONS : 

Their Design, Organisation, and Management. 

By CHAS. H. WORDINGHAM, A.K.C., M.Inst.C.E., M.Inst.Mech.E., 

Late Memb. of Council IxistE.E., and Electrical Engineer to the City of Manchester ; 

Electrical Engineer-in-Chief to the Admiralty. 

ABRIDGED CONTENTS. 
^ Introductoiy.— Central Station Work as a Profession.— As an Investment— The Estab- 
lishment of a Centred Station — Systems of Supply. — Site.— Architecture. — Plant. — Boilers — 
Svstems of Draught and Waste Heat Economy.— Coal Handling, Weighing, and Storing. — 
Tile Transmission of Steam. — Generators. — Condensing Alliances. — Switching Gear, 
luttruments, and Connections. — Distributing Mains. — Insulation, Resistance, and Cost. — 
Distributing Networks. — Service Mains and Feeders. — Testing Mains. — Meters and 
Appliances. — Standardising and Testing Laboratory. — Secondary Batteries. — Street Light- 
ing. — Cost — General Organisation — Mains Depsutment — Installation Department — 
Standardising Department — Drawing Office — Clerical Department — The Consumer. — 
Routine and Main Laying. — Index. 

" One of the most valuable coNTRiBtrnoNS to Central Station literature we have had 
for some time"— Eleciridty. 



ELECTRICITY CONTROL. 

A Treatise on Eleotrteity Swltchgeap and Systems of Transmission. 

By LEONARD ANDREWS. M.I.E.E., 

Ex -Member of Council of the Incorporated Municipal Electrical Association ; Consulting 

Electrical Engineer to the Hastings Corporation, &c.| &c. 

General Principles of Switchgear Design. —Constructional Details.— Circuit Breakers or 
Arc Interrupting Devices.— Automatically Operated Circuit- Breakers. — Alternating Reverse 
Current Devices. — Arrangement of 'Bus Bars, and Apparatus for Parallel Rimning. ^ 
General Arrangement of Controlling ApjMratus for nigh Tension Systems. — General 
Arrangement of Controlling Apparatus for Low Tension Systems.— Examples of Complete 
Installations— Long Distance Transmission Schemes. 



Seventeenth Edition, Thoroughly Revised and Enlarged. 

A POCKET-BOOK 

OF 

ELECTRICAL RULES & TABLES 

FOX THE USE OF ELECTRICIANS AND ENGINEERS. 

Bt JOHN MUNRO, C.E., & Prof. JAMIESON, M.Inst.C.E., F.R.S.B. 
With Numerous Diagrams. Pocket Size. Leather, Sb. 6d. 

GXNXBAL GONT1SNT& 

Units of Measurement. — Measures. — Testing. — Conductors. — Dielectrics. — Submarine 
Cables. — ^Telegraphy.— Electro-Chemistry.— Electro-Metallurgy.— Batteries.— Dynamos and 
Motors. — ^Transformers. — Electric Lighting. — Miscellaneous. — Logarithms. — Appendices* 

** WovDBXPDLLY PsKFBCT. . . . Worthy of the highest commendaaoa we caa 
tpif h.'—EUctridoM. 

"The Stkkling Valus of Messrs. Munro and Jamibson's PoaeBT-BoOK."* 
XkctricaJ Review. 

LONDON : CHARLES GRIFFIN A CO., LIMITED, EXETER STREET, STRAND. 



5© CHARLES QRIFFIN A QO:B PUBLICATIONS. 

By PB0FE880B8 J. H, POYNTING a? J, J, THOMSON. 

In Five Volnmes. Large 8to. Sold Separately. 

A TEXT-BOOK OF PHYSICS 

J. H. POYNTING, J. J. THOMSON, 

8e.»., f.S.t., j^in> V.A.. f.S.8.. 

Ittlt VUlow of TrlBlly OoU«n, Ounbridge; FeUow of Trlal^ OoUcce. Ounbridm; Prol. 

ProftMor of Phyiba, Blnnlnirham <^Bzp«iimentalPh7iiciinthennm 

UniTersity. of OumbrldR*. 



iNTBODUcroBT VOLUME, fully Illustrated. Second Editiok, Revised. 

Price lOs. 6d. 



OoHTEim.~QniTitation.->The Aooeleration of QraTlty. — PaatlclQr.— St row ei uid 
Btnlni.— Toralon.— Bendlzic of Bods.— Spiral 8^riBgB.->GolllBloiL— Compreflai1iai|v of 
LiqQldi.^.Pr«8aarea and Volnmes of Omos.— Thermal Efleeta Afioompanylng StraliL-— 
OapOlailty.— Surface Tension.— Laplace's Theory of Capillarity.— Diffusion of Uqnlds — 
Diffusion of Qases. — VIscoRity of Liqnids.— Index. 

" Students of physics cannot fail to derive benefit from the book."— f noioledffe. 
"We regard this book ss quite iodisuenssble not merely to teachers but to physiolsts of erer 
grsde above the lowest."— UnivertUy Correspondent. 

Volume II. Third Edition. Fully Illustrated. Price 8b. 6d. 

S O XJ 1^ I>. 

Oqimuras.— The Nature of Sound and its chief Charaeterlstloa— The Velocity of Sound 
m Air and other Media.— Reflection and Refraction of Sound.— Frequent and Plteh of 
Notes.— Besonanoe and Forced Oscillations.— Analysis of Vibrations.- The TransTerae 
Vfbrationa of Stretched Strings or Wires.— Pipes and other Air CavltleB.- Bods.— Platea 
—Membranee.— Vibrations maintained by Heat— SensltlTe Flames and Jeta.— Musioal 
Sand.— The Superpoaition of WaTea.— Indkx 

** The work . . . maybe recommended to anyone desirons of possessing an bait, 
vr-TO-nATm Stakbabd Tkkatisx on Acoustics."- /»tf/fra/«ir«L 

** Very clearly written. . . . The names of the authors are a guarantee of the 
soDBRino aooDxaor and uf-to-datb OBAnAoru of the wofiC'^SdmeatioiuU TVmss. 



Volume III. Fully Illustrated. Price ISs. 

H s JL rr. 

Contents. — Temperature. — ExpaDsion of Solids — Liquids. — Gases. — Circulation 
and Convection.— Quantity of Heat ; Specific Heat.— Conductivity.— Forms of £nei|ar ; 
Conservation ; Mechanical Equivalent of Heat.— The Kinetic Theory — Change of State; 
Liquid Vapour. — Critical Points. — Solids and Liquids. — Atmospheric Conditions.— 
Badiation.— Theory of Exchanges.— Radiation and Temperature.— Thermodynamics.— 
Isothermal and Adlabatic Changes.— Thermodynamics of Changes of State, and Solli- 
tlons.— Thermodynamics of Radiation.— Index. 

Remaining Volumes in Preparation — 
LIGHT; MAGNETISM AND ELECTBICITY. 



THE MEAN DENSITY OF THE EARTH : An Essay to which the 

Adams Prize was adjudged in 1893 in the University of Cambridge. By J. H. 
POYHTINO, ScD.. F.R.S., Late Fellow of Trinity College. Cambridge; Professor of 
Physics, Birmingham University. In Large &vo, with Bibliography, Illustrations in 
the Text, and Seven Lithogrsphed Plates. 128. 6d. 

"An account of this subject cannot faU to be of enaav and aninAK rnnDtas* to the scleBtllle 
mind. Bspedally is this toe case when the sooonnt is given by one who has contributed so 
considerably ss has Prof. Poyntlng to our present state of knowledge with respect to a very 
dlflloult suluscfe. . . . Remarkably hss Newton's estimate been veniflied by Prof. Poynttnt."— 
^(AeiMsum. 
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Gnffln's Geological, Prospecting, Kinjiig, and 
Metallurgical Pablications. 

For Works on Ohsmibtby and Chemical Industbibs see p. 69. 

Geology, StratigFaphleal, R. Ethbridge, F.B.S., . 52 

,, Physical, Pbof. H. G. Sbblby, . 62 

M Praetical Aids, Pbof. Gbbnyillb Oolb, 63 

„ Open Air Studies, . „ „ . 85 

GrliBn's ''New Land" Series, Ed. by Pbof. Oole, . 54 

Prospeetinfi: for Minerals, S. Herbert Cox, A.RS.M., . 56 

Food Supply, . BoBT. Bruce, ... 55 

Hew Lands, . H. R. Mill, D.Sc, F.B.S.E., 64 

Building Construction, Prof. James Lton, 64 

Ore and Stone Mining, . Sir O. Lb Neye Foster, 56 

Elements of Mining, i> » 56 

Coal Mining, . H. W. Hughes, F.G.S., 66 

Practical Coal Mining,. G. L. Kerr, M.Inst.M.E., . 68 

Elementary „ „ „ 58 

Electrical Coal Mining, D. Burns, .... 58 

Mine-Surveying, Bennett H. Brough,A.B.S.M., 67 

Blasting and Explosives, O. Gutthann, A.M.LC.E., . 57 

Mine Accounts, . Prof. J. G. Lawn, 57 

Mining Engineers' Pkt.-Bk:«, E. B. Field, M.Inst.M.M., . 57 

Petroleum, .... Bedwood and Hollowat, . 61 

A Handbook on Petroleum, J. H. Thomson and Dr. Bedwood, 61 

The Petroleum Lamp, . „ „ 61 

Metallurgical Analysis, . Macleod and Walker, . 60 

Microscopic Analysis, F. Osmond & J. E. Stead, F.B.S., 60 

Metallurgy (General), Phillips and Bauerman, 60 

„ (Elementary), Prof. Humboldt Sexton, . 66 

Getting Gold, . J. C. F. Johnson, F.G.S., 58 

Gold Seeking in South Africa, Theo Kassner, ... 69 

Cyanide Process, . James Park, F.G.S., . 69 

Cyaniding, Julian and Smart, . 59 

Electric Mnelting, . Borohers and McMillan, . 67 

Electro-Metallurgy, W. G. M^'Millan, F.I.O., . 67 

Assaying, J. J. <fe C. Berinobb, . 66 

Metallurgical Analysis, J. J. Morgan, F.C.S., . 66 

GrlflKn's Metallurgical Series Ed. by Sir W. Boberts- Austen, 62 

Introduction,. . Sir W. Boberts- Austen, K.O.B., 63 

Gold, Metallurgy of, . !>». Kirke Bose, A.B.S.M., 63 

Lead and Silver, „ H. F. Collins, A.B.S.M., . 64 

Iron, Metallurgy of, Thos. Turner, A.B.S.M., . 66 

Steel, „ F.W.Harbord, ... 66 

Metallurgical Machinery, H. C. Jenkins, A.RS.M., . 64 

Iron-Founding, . Prof, Turner, .68 

Goldsmith and Jeweller's Art, Thos. R Wioley, ... 68 

Precious Stones, . Db. Max Bauer, 68 
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Denvy Svo, Handsome cloth, 18s, 

Pbysical Mogy and Palseontology, 

OJV THS BASIS OF PHILLIPS. 

BT 

HARRY GOVIER SEELEY, F.R.S, 

PR0FBS80R OF CBOCRArav IN KING'S COLLBCB, LONDOM. 

VQUtb yrontlBpiece in Cbromo»lftbadriipbs» anb 5Utidtratioii& 

'* It ifl impossible to praise too highly the resetrch which Professor Sulbt's 
* Physical Geology ^ evidences. It is far more than a Text-book — ^it is 
ft Directory to the Student in prosecatine his researches." — PrtidttUial Ad* 
drasiothi Geological Socidy^iVi^^by Rev. Prof, BoHtu]^, D,Se,^LL,D,^ F,R.S, 

« Professor Seeley maintains in his ' Physical Geology ' the h^ 
reputation he already deservedly bears as a Teadher." — ZV. Heiuy W^ed' 
ward^ F,R,S,^ in the *< Geological MagoMme?' 

" Professor Seelby's work includes one of the most satis&ctory Treatises 
on lithology in the English language." — Ametican foumal cf EngiHeerimg, 



Demy Svo, Handsome cloth, 34^. 

StratigrapMcal Geology k Paleontology, 

OJV THE BASIS OF PHILLIPS. 

BY 

ROBERT ETHERIDGE, F.R.S, 

OV THB NATURAL HIST. DBPARTMBNT. BRITISH MUSBUM, LATB PALieONTOLOCIST TO THB 
GBOLOGICAL SURVBY OF CRBAT BRITAIN, PAST PRBSIDBNT OF THB 

GBOLOGICAI. SOCIBTY, BTC. 

Tniftb Aap, flumerouB XLablcBt anb ;rbfrtir«0tx plates. 

'* No tach oompendiom of geological knowledge has ever been brought together befef*."-' 
IV^ftmimsUr Rtview. 

" If Prof. Skxlbv's volume was remarkable for its originality and the breadth of its 



Mr. Ethbridgb fbltv justifies the assertion made in his preface that his book differs in 

stmction and detail from any known manual. . . . Must take high bank amomo wouts 

OF VKrKBMSCBJ'—AiktfUtltm. 



OPEII-AIR STUDIES I]l GEOLOGY: 

An Introduction to Geology Out-of-doors. 

By professor GRENVILLE COLE, M.R.LA., F.G.S. 

For details, see Griffin's Introductory Science Series, p. 85. 

lONDON: CHARLES GRIFFIN t CO., LIMITED, EXETER STREET, STRAND. 
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Crown Svo, Handsome Cloth, 2s. 6d, 

RESEABCHES ON THE PAST AND PRESENT HISTOBT 

OF 

THE EARTH'S ATMOSPHERE. 

Inoluding the latest Diacoueriea and their PraotheU Applicathna. 

By dr. THOMAS LAMB PHIPSON. 

PART I. — The Earth's Atmosphere in Remote Geological Periods. 
PART H. — The Atmosphere of our Present Period. 

Appendices; Index. 

♦^* Dr. Phipson's work presents, amidst much which is of interest to the 

Scientist and the General Reader alike, a short rhumJ of his discovery of the 

origin of Atmospheric Oxygen, the existence of which he attributes wholly to 

the action of Solar Radiation upon vegetable life. The book will be found 

replete with much that is new, curious, and interesting, both in connection with 

Weather Lore, and with Scientific Meteorology. — Publishtf^s Note, 

" The book ahoald prove of interest to general readers, as well aa to meteorologlsta 
and other students of soience."— J^a/ure. 



By GRENVILLE A. J. COLE, M.R.I.A., F.G.S., 

Prolesior of Geology in the Royal College of Science for Ireland, and Examiner in the 

University of London. 

See also the two following pages (54, 55), and page 85. 

AIDS IN 

PRACTICAL GEOLOGY: 

IViTH A SECTION ON PALEONTOLOGY. 

By professor GRENVILLE COLE, M.RJ.A., F.G.S. 

Fourth Edition, Thoroughly Revised. With Frontispiece and 

Illustrations. Cloth, zcs. 6d. 



GBNUBAL OONTBNTa— 

PART I.— Sampling of the Earth's Crust. 
PART II.— Examination of Minerals. 
PART III.— Examination or Rocks. 
PART IV.— Examination of Fossils. 

" Arot. Cole treats of the examination of minerals and rocks in a way that has never 
been attempted before . . . dbsbrvino of thb highest praisb. Here indeed are 
' Aids ' INNUMXKABLB and INVALUABLE. All the directions are given with the utmost dear- 
aess and precision.'' — Atkntttum. 

"That the work deserves iu title, that it is full of 'Aids/ and in the highest degree 
' nACTKALy' will be the verdict of all who use it "— A'Ahmr. 

" Tllis KZCBLLBNT MANUAL . . . Will be A VERY GREAT HELP. . . . The SeCtUm 

on die Hvaminarinin of Fossils is probaUy the best xA its kind yet published. . . . Full 
of well-digestad infonnation from the newest sources and from personal research."— ^mmI* 
^NrntTHUtmy, 

lONDON: CHARLES 8R1FFIN ft CO^ LIMITED, EXETER STREET, STRAND. 
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GBirriN^S "NEW LAND^^ SERIES > 

PracUeal Hand-Booka far the U$e of Prospectors^ Explorers, 

SeUlers, Colonists, and all Interested in the opening 

up cmd Development of New Lands, 

Edited bt GRENVILLE A. J. COLE, M.R.I.A., F.G.S., 

Frofeuor of 0«ology In the Eoyal College of Sdenoe for IteUnd, and Examiner in 

the UniTeraity of London. 



In Orown 8vo. Handsome Cloth. 5«. 
With Numeroua Maps Specially Drawn and Executed for this Work, 

NEW LANDS: 

THEIB BESOUBCES AND FBOSFECTIVB 

ADVANTAGES. 

By HUGH ROBERT MILL, D.Sc, LL.D., F.R.S.B., 

Intboduotobt. — The Development of New Lands. — The Dominion of 
Canada. — Canada, Eastern Provinces. — Canada, Westem Provinces and 
Territories. — Newfoundland. —The United States. — Latin America, Mezioo. — 
Latin America, Temperate Brazil and Chili. — Latin America, Argentina. — 
The Falkland Islands. — Victoria. — New South Wales. — Queensland. — South 
Australia. — Tasmania. — Westem Australia.— New Zealand. — The Reaourcea 
of South Africa. — Southern Rhodesia. — Index. 

'^PAIHSTAXnrO . . . OOMPUTE . . . of great PRAOTlCALAB8ISTAXrOS."—nb<i'WU. 

**A want admirably supplied. . . . Has the advantage of being written by a pro- 
fessed Geographer."— G'eo^apAica/ Journal. 



IN PREPARATION. 

BUILDING CONSTRUCTION in WOOD, STONE, and 
CONCRETE. By James Lyon, M.A., Professor of En- 
gineering in the Royal College of Science for Ireland; 
sometime Superintendent of the Engineering Department in 
the University of Cambridge; and J. Taylob, A.R.C.S.L 



%* Other Volumes, dealing with subjects of Fbihabt 
Importance in the Examination and Utilisation of Lands 
which have not as yet been fully developed, are in preparation. 

LONDON : CHARLES GRiFFlN ft CO.. LIMITED, EXETER STREET, STRANDl 



PSOSPMOTIKO AND COLONISATION. $5 

OBirrm's "itew land" series . 

Third Edition, Retfised. With lUustrcUioru. HancUome Cflothf Sb, 

PROSPECTING FOR MINERALS. 

A Practical Handbook for Proapeotora, Explorera, Settlera, and alt 
intereated in the Opening up and Development of New Landa, 

BT 

S. HERBERT OOX, Assoc.R.S.M., M.InstM.M., F.G.S., Ac 

GxvEiux Contents.— Introduction and Hints on Greology— The Detenninar 
tion of A^erala : XJse of the Blow-pipe, &c.— Kock-forming Minerals and Non- 
Metallic Minerals of Commercial Value : Rock Salt, Borax. Marbles, litho- 
Saphic Stone, Quartz and Opal, &c. , &c. —Precious Stones and Gems— Stratified 
eposits: Coal and Ores— Aiiiieral Veins and Lodes— Irregular Deposits— 
IHiiamics of Lodes : Faults, &c.— Alluvial Deposits— Noble Metals : Gk>ld» 
Platinum, Silver, Ac.— Lead— Mercury— Copper^Tin— Zinc— Lfon— Nickel, 
&c — Sulmiur, Antimony, Arsenic, &c. — Comoustible Minerals — Petrolenm — 
G«nenJ Hints on Prospecting— Glossary — Index. 

"This AOMIBABLB LITTLB WORK . . . written with BdXNTIFIO AOOXTBAOT in a 

OQUAB and LuaiD Btyle. ... An important addition to technical literature . . . 
will be of yalue not only to the Student, but to the experienced Prospector. . . . 
If the succeeding volumes of the New Land Series are equal In merit to the First, we 
must congratulate the Pablishers on suocessfolly fllUng up a gap In existing literature. 
-—Mining JowmaL 

" This axcnLLBNT handbook will prove a perfect Vade-tMcum to those engaged in 
the practical work of Mining and Metallargy."— r»nie« qf Africa, 



With many Engravings and Photographs. Handsome Cloth, 4s. 6d. 

I^OOD SUPPLY. 

By ROBERT BRUOE, 

Agricultural Superintendent to the Royal I>ablin Sodaty. 

With Appendix on Preserved Foods by C. A. Mitchell, B.A., F.LO. 

GiMBRAL Contents. —Climate and Soil — Drainage and Rotation of 
C^ps— Seeds and Crops— Vegetables and Fmits^Cattle and Cattle- 
Breeding— Sheep and Sheep Bearing— Pigs— Poultry-Horses— The Dairy 
— The Farmer's Implements — The Settler's Home. 

" BBierFLES WITH INFORMATIOK."— ^arm«r«' OatetU. 

" The work is one which will appeal to those intendlnff to become farmers at home 
or in the Colonies, and who desire to obtain a general idea of the true principles of 
farming in all its BRASOnaa."— Journal qf the Royal Colonial Intt. 

"A most BBADABLS and valuable book, and merits an BZTBNSiyB sale."— iSooCtiifc 
Parfner, 

" Will prove of service in ant pabt of the wobld."- Nature. 



LONDON: CHARLES GRIFFIN ft CO.. LIMITED. EXETER STREET. STRAW 
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S6 0HARLE8 QRIFFIN db 00.*8 PUBLICATIONS. 

Fifth Edition, Revised, and brought up-to-date. With Frontispiece 

and 716 Illustrations. Price 34b. 

ORE & STONE MINING. 

By Sir C. LE NEVE FOSTER, D.Sc, F.R.S., 

PBOFBSSOR OP MmXNC ROYAI, COIXBGB OP SCIENCE. 

GENERAL CONTENTS. 

INTRODUCTION. Mode of Oeeurrenee of Minerals. —Prospeetlns.— Boring. 
"-Breaking Ground.— Supporting Excavations.— Exploitation.— Haulage or 
Transport.— Hoisting or winding.- Drainage.— Ventilation. — Ughting.— 
Descent and Ascent.— Dressing— Principles ofEmplojnnent of Mining Labour. 
--Legislation affecting Mines and Quarries. — Condition of the Miners- 
Accidents. —Index. 

'* Dr. Focter's book was expected to be epoch-making, and it fully justifies such espeo- 
•tsdon. ... A MOST ADMIRABLE account of the mode of occuircnce of pncticaUy all 
KNOWN MINERALS. Probably stands unrivalled for completeness. *— Tht Mttung^ ycmmmL 

"This EPOCH-MAKING work . . . appeals to men op experience no len dun to 
«tud«nU."— ^#r^- uHd HUittnm&nMitdU Zeiiitng. 

"This SPLENDID work.**— OM/rrr. ZtHhrft. Mr Brrg- vnd HiktteHweun. 



In Crown 8vo. Handsome Cloth. With nearly 300 Illustrations, many of 
them being full page reproductions of views of great interest. Price 7s. 6d. net. 

THE ELEMENTS OF MINING AND QUARRYING. 

An /ntroductoiy Text-Book for Mining Students. 
By Sir C. LE NEVE FOSTER, D.Sc, F.RS., 

Professor of Mining? at the Royal Gollece of Science, London, with which Is Incorporated 
the Royal School of Miues ; lately one of H.M. Inspectors of Mines. 

General Contents. — Introduction. — Occurrence of Minerals. — Pro- 
spectinG^ — Boring. — Breaking Ground. — Supporting Excavations. — Exploita- 
tion. — Haulage or Transport. — Hoisting or Wmding.— Drainaga — Ventilation. 
— Lighting. — Descent and Ascent — Dressing, &c. — Index. 



ft 



A remarkably clear survey of the whole field of mining operations."— .E^^n«er. 
it f 



" Rarely does it fall to the lot of a reviewer to have to accord such unqualified praise as 
this book deserves. . . . The profession generally have every reason to be grateful to 
Sir C. Le Neve Foster for having enriched educational literature with bo admirable an 
elementary Text-book."— if ini?^ Journal. 



Fifth Edition, Revised and Greatly Enlarged, With 4 Plaies and 

670 Illustrations, Price 24r. net. 

A TEXT-BOOK OF COAL-MINING : 

FOR THE USE OF COLUERY MANAGERS AND OTHERS 
ENGAGED IN COAL-MINING. 

By HERBERT WILLIAM HUGHES, F.G.S., 

Assoc Royal School of Mines, General Manager of Sandwell Park Colliery. 

GENERAL CONTENTS. 

Geology. — Search for Coal. — Breaking Ground. — Sinking. — Preliminary 
Operations. — Methods of Working. — Haulage. — Winding. — Pumping. — 
Ventilation. — Lighting. — Works at Surface. — Preparation of Coal forMa»et 
— Index. 

"Quite THB BB8T BOOK of its kind ... as practical in aim as a book can be . 
The illustrationa aie BXCKLLBMr,''—Athemeum. 

" We cordially recommend the watk." —C^lServ Guardian, 

** Will soon come to be regarded as the standard work of its kind." — Birmmgkam 
Daily Gazette. 

LONDON: CHARLES GRIFFIN ft CO., LIMITED. EXETER STREET. STRAND. 



W0BK8 ON MINING. 57 

Tenth Edition, Revised and Enlarged. With Nnmeroos Diagrams. 

Cloth, 7S. 6d. 

A TREATISE ON MiNE-SURVEYiNQ: 

For the use of Managers of Mines and CoiUeriea, Students 
at the Royal School of Mines, do. 

By BENNETT H. BROUGH, F.G.S., ASSOC.R.S.M., 

Formerly Instructor of Mine-Stirveying; "RoytX School of Mines. 

GsNBRAL CoNTBNTS. — General Explanations. — Measurement of Distances. — Miners' 
Dial. — Variation of the Mafn>«tic*Needle. — Surveying. — German Dial. — Theodolite. — 
Taaversing Underground. — Surface-Surveys. — Plotting the Survey. — Calculation of 
Areas. — Levelling. -;- Measuring Distances by Telescope. — Setting-out. — Problems.—. 
Photographic Survejnng. — Appendices. 

" Its CLEARNESS of STYLE, LUCIDITY of DESCRIPTION, and FULNESS of DETAIL hsre long ago won 
for it a place unique in the literatare of this branch of mlnlnc; engineering, and the present edition fuUy 
maintains the high standard of its predecessors. To the student, and to tJie mining engineer alike, ITS 
VALUE is inestimable. The illustrations are excellent."— The Mininr youmat. 



In Large Hvu, Third Edition. Price 10«. 6dL 

Mine Accounts and Mining Book-keeping. 

For Students, Managers, Secretaries, and others. 
With Examples taken from Actual Practice of Leading Companies, 

BY 

JAMES GUNSON LAWN, A88OC.R.S.M., Assoc. Mem. Inst. C.E., F.G.8-, 

Professor of Mining at the Sonth AMoan School of Mines. 

Edited by Sir C. LE NEVE FOSTER, D.Sc, F.R.S. 

General Contents.— Introduction. — Part I. Engagement and Pay- 
ment of Workmen.— Part II. Purcliases and Sales.— Part III. Working 
Summaries and Analyses. - Part IV. Ledger, Balance Sheet, and Company 
Books. — Part V. Reports and Statistics. 

" It seems ixpossibls to suffsreRt how Mr. Lawn'b book could be made more ooicFura or 
more valuable, carenil. and exhaustive.''— .^<;cottn<an<«' Magatint. 



THE MINING ENGINEERS' REPORT BOOK AND DIRECTORS' 

AND SHAREHOLDERS* GUIDE TO MINING REPORTS. By 

Edwin R. Field, M.Inst.M.M. With Notes on the Valuation of 

Mining Property and Tabulating Reports, Useful Tables, &c., and 

provided with detachable blank pages for MS. Notes. Pocket Size, 

Strongly Bound in Leather. 3s. 6d. 

"An ADYIBABLT compiled book which Mining Engineers and Managers will find 
■XTRSMELT USEFUL."— J/intn(7 Journal. 



BLASTING : and the Use of Explosives. A Handbook for 

Engineers and others Engaged in Mining, Tunnelling, Quarrying, ko. 
By OscAB GuTTMANN, Assoc. M. Inst. C.E. Member of the Societies 
of Civil Engineers and Architects of Vienna and Budapest, Corre- 
sponding Member of the Imp. Roy. Geological Institution of Austria, 
&c. In Large 8vo, with Illustrations and Folding-Plates. lOs. 6d. 

" Should prove a tiade-mecum to Mining Engineers and all engaged in practical work. 
— Iron attd Coal Trades Review. 

LONDON : CHARLES GRIFFIN & CO.. LIMITED. EXETEB STREET. STRAND. 
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In Crown 8vo. Handsome Cloth. WUh Numerous IllustrcUions, 

6«. net. 

ELECTRICAL PRACTICE IN COLLIERIES. 

By D. burns, M.E., M.Inbt.M.E., 

Oertlflcfttod GoUi«i7 Manaffer, and Lecturer on MIuIdk and Geology to the Olaagofr and Westjof 

Scotland Technical College. 

TTnitB of Measurement, Conductors, &c. — The Theory of the Djpamo.— The 
Dynamo, Details of Constmction and Working. — Motors. — Lighting Installa- 
tions in Collieries. — Pumping by Electricity. — Electrical Haulage. — Coal 
Cutting. — MiscellaneouB Applications of Electricity in Mines. — Index. 

"A clear and conciBe introduction to electrical practice in collieries."— if imn^ 
Journal. 



Tbuld Edition. Large Crown Bvo. Handsome Cloth. With oyer 
520 niustrations in the Text. 12s. 6d. 

PRACTICAL COAL-MINING: 

L MANUAL FOR MANAGERS. UNDER-MANAGERB, 
COLLIERY ENGINEERS, AND OTHERS. 

With Worked-out Problems on Haulage, Pumping, VentilcUion, die. 

By GEORGE L. KERR, M.E., M.Inst.M.E. 

"An BSSBSTIALLT PftACTiCAL woBK, and can be conHdently recommended. No department 
of Goal-Mining has been overlooked."— A'natne^f' UnssetU. 

**TbiM book JUST MUT8 the wants of Studenta preparing for the Collierr Managen' Bzamln- 
atUnu. I have decided to use It for our cIomcs hen*. . . . We have, I believe the la(|wt 
mining class in Great Britain."— The Principal of a Training CcUegt. 



ELEMENTARY COAL-MINING : For the Use of Students, Miners, and 

others preparing for Examinations. By George L. Kkrr, M.E., 

M.Inst.M.E., Author of '^Practical Ccial- Mining." In Crown 8to. 

Handsome Cloth. With 200 Illustrations. Ss. 6d. 

**An abundance of Information convejed in a popular an attractive form. . . . Will be 
of great use to all who are in any way Interested in coal vxixiing."— Scottish Critic. 



Third Edition, Revised. With Plates atul lUustraiions. Cloth, Zs. fUL 

GETTING GOLD: 

A GOLD-MINING HANDBOOK FOR PRACTICAL HEN. 

By J. 0. F. JOHNSON, RG.S., A.I.M.E., 

Life Member AostrslMlui Mine-lianaffers' AssoeUtlon. 

GrSMiRAL CONTENTS. — Introductory : Prospecting (Alluvial and General)— 
Lode or Reef Prospecting — Genesiolog^ of Grold— Auriferous Lodes — Drifts — 
Gold Extraction — Lixiviation — Calcination — Motor Power and its TransmissiQn 
—Company Formation — Mining Appliances and Methods — Anstcalasiaa 
Mining Regulations. 

" PRAonoAL from beginning to end . . . deals thoroughly with the Proqpeeting, 
Sinking, Crushing, and fiztractlon of gold."— Brie. AwtrdUutian. 

LONDON: CHARLES GRIFFIN & CO.. LIMITED. EXETER STREET. STRANa 



MINING AND METALLURGY. 59 

Just Out. With Numerous Plates, Maps, and Illustrations, 2is, neL 

CYANIDING GOLD & SILVER ORES. 

A Practical Treatise on the Cyanide Process ; its Application, 
Methods of Working, Design and Construction of 

Plant, and Costs. 

By H. FORBES JULIAN, 

Mining and MetaIlarKlc»l Engineer : Speciallat in Gold : Late Tachnical Adviser of the 
Deutsche Gold und Silber dchelde Anstalt, Fnnkfort-on-Mftine. 

And EDGAR SMART, A.M.I.O.E., 

Civil and If etallarglcal Engineer. 

" A handsome volume of 400 pages which will be a valuable book of reference for all 
aaaociated with the Tproeeai."— Mining Jcumal. 

" Tlie authors are to be congratulated upon the production of what should prove to be 
a standard work."— Po^^e** Magazine. 



With PlaUs arid lUtutrations. Handaome Cloth. Is. 6d. 

THE CYANIDE PROCESS OF GOLD EITRACTIOll. 

A Text-Book for the Use of Metal/urgiata and Students at 

Sohoola of Mines, dc. 

By JAMES PARK, F.G.S., M.Inst.M.M., 

Profeasor of Mining and Director of the Otago tTniversity School of Mines ; Late Dlreotor 

Thames School of Mines, and Geological Surveyor and Mining Oeologlat 

to the Government of New Zealand. 

Thibd English Edition. Thoroughly Revised and Greatly Enlarged. 
With additional details concerning the Siemens-Halske and other 
recent processes. 

GoNTSNTS. — The Mac Arthur Process. — Chemistry of the Process. — 
Laboratory Experiments. — Control Testing and Analysis of Solutions.—- 
Appliances for Cyauide Extraction. — The Actual Extraction by Cyanide. — 
Application of the Process. — Leaching by Agitation. — ^Zinc Preioipitatioii 
of Gold. — The Siemens-Halske Process. — Other Cyanide Processes. —Anti- 
dotes for Cyanide Poisoning. — Cyaniding in New Zealand. 

" Deserves to be ranked as amongst the bbst of BXisniiG TRKATisaB,"— Mining JowmdL 



In Crown 8vo, Illustrated, Fancy Cloth Boards* 4«. 6c(. 

GOLD SEEKING IN SOUTH AFRICA: 

A Handbook of Hints for intending Explorers, Prospectors, 

and Settlers. 

By THEO KASSNER, 

Mine Manager, Author of the Geological Sketch Map of the De Kaap Gold Fields. 

With a Chapter on the Agricultural Prospects of South AfriotL 

Abstkaot of CoBTniTB—Hlstorv.—Oeologv.— Prospecting.— The De Kaap Goldflelda. 
— Komati and SwasUand.— Cost of Mining, Native Laboar, fto. — Lvdenberg Goldflelda. — 
Zontspanberg. — Witwatersrand. — Other Qolddelds. — General Considerations — Oon- 
elnalona.— Agrloultnral Prospects, Tables, Index, Ac. 

"As fascinating as anything ever penned by Jules Verne."— i^Wean ObmifMrce. 

IDNDON : CHARLES GRIFFIN t CO., LIMITED. EXETER STREET, STRAND. 



6o CHARLES ORIFFIN db C0.*8 PUBLICATIONS. 

Just Out. Large 8to. Handsome Cloth. With lUoBtratioiiB. 

128. 6d. net. 

METALLURGICAL ANALYSIS & ASSAYING : 

A THRBB YBARS* COURSB 

FOR STUDENTS OF SCHOOLS OF MINES. 

By W. a. MACLEOD, B.A., B.Sc, A.O.S.M. (N.Z.), 

Fonnerly Aasist-Dlreotor, tThames School of Mines iN.Z.). and Lecturer in Cbemistry> UniTorBitj 
of TMEDania ; Director of QueensUnd Oovemment School of Mine*. Charters Towers : 

And CHAS. WALKER, F.C.S., 

lonstrator in Chemistry, Sydney University ; 
and Metallurgy, Charters Towers School of Mines 

Part L —-Qualitative Analysis and Preparation and Properties of Gases. 
Pabt II.— Qualitative and Quantitative Analysis. Part III. — Assaying, 
Technical Aiialysis (Gas, Water, Fuels, Oils, &c. ). 

"The publication of this volume tends to prove that the teaching of metallurgical 
analysis and assaying in Australia rests in competent hands."— Aatier«. 



Formerly ABsist.-Demonstr»tor in Chemistry ,_Sydney University ; Lecturer n Chemistry 

~ ■ " of Min< 



Just Out. In Crown 8vo, Beautifully Illustrated with nearly 
100 Microphotographs of Steel, &c. Ts. 6d. net. 

MICROSCOPIC ANALYSIS OF METALS. 

By FLORIS OSMOND A; J. E. STEAD, F.R.S., F.LC. 

Coktentb. — Metallography considered as a method of Assay. — Micro- 
graphic Analysis of Carbon Steels.— Preparation of Specimens. — Polishing. 
—Constituents of Steel; Ferrite; Cementite; Pearlite; Sorbite; Martensite: 
Hardenite; Troostite ; Austenite. — Identification of Constituents.— Detailed 
Examination of Carbon Steels.— Conclusions, Theoretical and Practical. — 
Apparatus employed.— > Appendix. 

" There has heen no work previously published in English calculated to be so useful to 
,6 student In metallographlc research.^' — Iron and &teel Trades' Journal. 



the 



Thjbd Edition. With Folding Plates and Many Illustrationa. 36s. 



A PRACTICAL TREATISE ON THE ART OF EXTRACTING METALS 

FROM THEIR ORES. 

By J. ARTHUR PHILLIPS, M,In8T.0.E., F.C.S., F.G.S., dto. 

And H. BAUERMAN, V.P.G.S. 

Oenkbal Contents. — Refractory Materials.— Fire-Clays. — Fuels, Ac.- 
Aluminium. — Copper. —Tin. — Antimony. — Arsenic. — Zinc. — Mercury. — 
Bismuth. —Lead. —Iron. —Cobalt —Nickel —Silver. —Odd. — Platinum. 

" Of the Third Edition, we are still able to say that, as a Text-book of 
Metallurgy, it is the best with which we are acquainted." — Engineer, 

" A work which is equally valuable to the Student as a Text-book, and to the 
practical Smelter as a Standard Work of Reference. . . . The Illustrations 
are admirable examples of Wood Engraving." — ChemiccU Neun. 

LONDON: CHARLES GRIFFIN ft CO., LIMITED, EXETER STREET, STRANa 



METALLURGICAL WORKS. 6l 

Second Edition, in Preparation, In Two Volumea^ Large Svo. With 
Numerous Maps, PUUes, and JUustratioM in the Text, Price 45s, 

PIBTROILilBXJlME 

AND ITS PRODUCTS s 



By Dr. BOVEBTON BEDWOOD, 

F.U.S.E., F.LOm A«80C.B.0.8m 

Hon. Conr. Mem. of the Imperial Bnailan Technical Society ; Mem. of the AmraloMi OhemkAl 
Sooiety ; Adiieer to the Home Office and to the Corporation of London onder the 

Petroleum Acte, Ac, oc 

Assisted bt GEO. T. HOLLOW AY, F.LC, Assoa R.O.S., 

And NumerouB Contributors. 

Oktkkal Oohtshtb —I. HistorioaL— II. Geological and Qeographlcal Diitribntion of 
Petroleum and Natural Gas.— >III Ohemioal and PhyRioal Propertiea.— IV. Origin —V. 
Prodnetion.— VI. iieflniug.—VII. The Shaie Oil and Allied IndnetrieB.— VUI. Transport, 
Storage, and Distribution.— IX. Testing.— X. Applieatlon and Usei.— XI. Legislation at 
Home and Abroad.— XIL StatlBticB.- utdbx. 

**The MOST ooMPftSBxasiYK AKD ooNyxmBBT ACCXtDwr that has yet appeared of a gigantic 
industry whioh has made incalculable additione to the comfort of oiTilised man.'^~2^ 
Timu, 

'* A SPLKNDiD GONTBiBnTTOM to our technical literature.'*— CA«m/ea7 Neics. 



}^ith Plates {One Coloured) and Illustrations, Price %s, 6d. net^ 

A HANDBOOK ON PETROLEUM. 

FOR INSPECTORS UNDER THE PETROLEUM ACTS, 

And for those engaged In the Storage, Transport, Distribution, and 

Industrial Use of Petroleum and its Products, and of Galoium 

Carbide. With suggestions on the Gonstruotion and 

Use of Mineral Oil Lamps. 

By captain J. H. THOMSON, 

U.M. Chief Inspector of Explosives, 
A no 

db. boverton redwood, 

Author of " Petroleum and its Products. "^ 

CoKTMTS.— I. Introductory.— II. Sources of Supply.— IIL Production.— IV. Chemical Pro- 
dncts, Shale Oil, and Coal Tar.— V. Flash Point and Fire Test.— VL Testinsa.- VII. Bxistiiur 
Lsgislatlon relating to Petroleum.— VIIL — IX. — Precautions Necessary.—X. Petroleum Oil 
Lsmps.— XL Carbide of Calcium and Acetylene.— Appendices.— Ihdbx. 

'* A volume that will enrich the world's petroleum literature, and render a service to the 
British branch of the industry. . . . KeJlable, indispensable, a brilliant contribution."— 

THB PETROLEUM LlAJHP: Its Choice and Use. A Guide 

to the Safe Employment of Mineral Oil in what is commonly termed 
the Paraffin Liunp. By Capt. J. H. Thomson and Dr. Bovxrton 
Redwood. Popular Edition, Illnstrated. Is. net. 

*' The book contains a great deal of interesting reading, much of which is thoroughly practical 
and usefuL It is a work which will meet every purpose for {which it has been wntten."— 
PetroUum. 

LONDON: CHARLES GRIFFIN ft CO., LIMITED. EXETER STREET, STRANft 
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(SridKn s SEtjetHlIurgual %mt%. 



STANDARD WORKS OF REFERENCE 

Metalliipglsts, Mine-Owners, Assayers, Manofaetaren, 

and all interested in the development of 

the M etallnrgieal Indnstries. 

EDITED BT 

Sir W. ROBERTS-AUSTEN, K,C.B., D.C.L., F.R.S. 

In Largt 8cw, Hamb^nu Cloth. With lUuttratimt, 



IHTBODUCTION to the STUDY of MSTAXJiUBQY. 

By the Editor. Fifth Edition. iSs. (Seep. 63.) 

GOIiD (The Metallurgy of). By Thos. Kirks Rosi, 

D.Sc., Assoc. R.S.M., F.C.S., Chemist and Assayer of the Royal 
Mint. Fourth Edition. 21s. (See p. 63.) 

IiBAD AND SIIiVEB (The Metallurgy of). By H. F. 
Collins, AssocR.S.M., M.InstM.M. Part I., Lead, i6s; Put 
II., Silver, ids. (See p. 64.) 

IB ON (The Metallurgy of). By T. Turnsr, A.R.S.M., 
F.I.C., F.C.S. Second Edition, Revised. i6s. (See p. 65.) 

8TEEI1 (The Metallurgy of). By F. W. Harbord, 

Assoc. R.S.M., F.I.C., with a Section on Mechanical Treatment by 
J. W. Hall, A.M. Inst. C.E. (See p. 65.) 



WiU bt PitbHsfUd at Short Inttrvab. 

MSTAIJiUBaiCAL MACHINERY : the Application of 
Engineering to Metallurgical Problems. By H enry Charles Jenkins, 
Wh.Sc, Assoc. R.S.M., Assoc. M. Inst. C.E., of the Royal College of 
Science. (See p. 64). 

AIiLOYS. By the Editor. 

*»* Other Volumes in Preparation. 
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GBIFFIN'S METAIiIiUBaiCAIi SEBIES. 



Fifth Edition, thoroughly Revised and considerably Enlarged. Large 

8vo, with numerous Illustrations and Micro- Photographic 

Plates of different varieties of Steel. 1 8s. 

An Introduetion to the Study of 

BY 

Sir W. ROBERTS-AUSTEN, K.C.B., D.C.L., F.R.S., A.R.S.M., 

Late Chemist and Assayer of the Royal Mint, and Professor of Metalluigy 

in the Royal College of Science. 

Gbnbral Comtbnts. — The Relation of Metallur£y to Chemisbry* — Physical Properties 
of Metals.— Alloys.— The Thermal Treatment of Metals.— Fuel and Thermal Measurements. 
— Materials and Products of Metallureical Processes. — Furnaces. — Means of Supplying Air 
to Furnaces.— Thermo- Chemistry. — Typical Metallurgical Processes. — The Micro-Structure 
of Metals and Alloys. — Economic Considerations. 



(< 



No English text-book at all approaches this in the cx>mflktbnbss with 
which the most modem views on the subject are dealt with. Professor Aosten'i 
volume will be invaluable, not only to the student, but also to those whose 
knowledge of the art is £eu- advanced." — Chemical News, 



FouBTH Edition, Eeviaed, Considerably Enlarged, and in part Re-written. 

Including the most recent Improvementa in the Cyanide Process. 

With Frontispiece and numerous lUnstrations. 218. 

THE METALLURGY OF GOLD. 

BT 

T. KIRKE ROSE, D.ScLond., Assoc.R.S.M., 

Chemist and Aasayer of the Royai Mint, 

Gbhiral CONTBSTS.— The Properties of Oold and its AII07B.— ChemUtry of Oold.— 
Mode of Occmrence and DUtribution.— Placer Mining.— Shallow Deposits.— Beep Placer 
MlnlDff. — Quarts Crushing in the Stamp Battery. — Amalgamation. —Other Forms of 
Cnuhing and Amalgamating.— Concentration.— Stamp Battery Practioe.— Chlorination : 
The Preparation of Ore.— The Vat Process.— The Barrel Process.— Chlorination Practioe 
In Particular Mills.— The Cyanide Proceas.— Chemistry of the Process.— PyriUc Smelting. 
—The Keflning and Parting of Gold Bullion— The Assay of Oold Ores.— The Assay of 
Bullion— Economic Considerations.— Bibliography. 

" A ooxPBXBXKsrTB paxorioAL TBXATI8I on thiB important sabjeet."— 2%< Time$. 

"The MOST ooMPLSTi deaoTiptlon of the OHLoaixiAnov fbooisb which has yet been pab- 
Uahed.**- JTIaiii^ yosmoi. 

** Adapted for all who are intereeted in the Gold Mining Industry, being free from «eoh- 
nloslities as far as possible, bat is more partleolarly of value to those engaged in the 
industry.**— Cap< Timu. 
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GBIFFIN'S METAIiLnBaiCAIi SEBIE8. 

Bditkd by sir W. ROBERTS-AUSTEN, K.C.R, F.R.S., D.O.L. 
In Large 8vo. Handsome Cloth, With lUustraiions. 

In Two Volnxnes, Each Complete in Itself and Sold Separately. 

THE METALLURGY OF LEAD AND SILVER. 

By H. F. COLLINS, AssocR.S.M., MJnst.M.M. 

Pa.]7t I.— ILi E IL I> : 

A Complete and Exhaustive Treatise on the Manufacture of Lead, 
with Sections on Smelting and Desilverisation, and Chapters on the 
Assay and Analysis of the Materials involved. Price i6s. 

SumfART OF CONTINTS.— Sampling and Aasaylng Lead and Silver.— ProperUeB and 
Oompoimdaof Lead.— Lead Ores.— Lead Smelting.— Reverberatories.— Lead Smelting in 
Heartha.- The Boasting of Lead Ores.— Blast Furnace Smelting ; Principlea, Practice, 
and Examples; Products.— Flue Dust, its Composition, Collection and Treatment.— 
Costs and Losses, Purchase of Ores.— Treatment of Zinc, Lead Sulphides, DesilTerisation. 
floftenlDg and Beflning.— The Pattinson Process.— The Parlces Process.— Cupellatlon ana 
Beflning, Ac, Ac 

"A THOROUGHLY SOUND and useful digest. May with btxrt oonfidbnob be 
recommended. "—Jftnifij^ Journal. 



Pa.x*t 1 1.— S I ILi V E R. 

Comprising Details regarding the Sources and Treatment of Silver 

Ores, together with Descriptions of Plant, Machinery, and Processes of 

Mana&otnre, Refining of Bullion, Cost of Working, &c. Price 16b. 

SumiART OF Contents.— Properties of Silrer and Its Principal Compounds.— Silver 
Ores.— The Patio Process.— The Kazo, Fondon. Krdhnke, and Tina Processes.— The Pan 
Process.— Boast Amalgamation.— Treatment of Tailings and Concentration.— Betorting, 
Melting, and Assaying — Chloridisine-Boasting.— The Angtistln, Claudet, and Zierrogel 
ProNoeases.— The Hypo-Sulphite Leaching Process.— Beflning.— Matte Smelting.— Pyrltic 
Smelting.— Matte Smelting in Beverberatories.— Silver-Copper Smelting and Beflning.— 
IHDKX. 

" The author has focussed A laroe amount of valuablk information into a 
convenient form. . . . The author has evidently considerable practical experience, 
and describes the various processes clearly and well. '— Mining Journal. 



METALLDRGICAl" MjiiiNERY : 

The Applloatlon of Engineering to Metallurgloal Problenwi 

By henry CHARLES JENKINS, 

Wh, Sc, , Amoc, R.S M.f A ssoc. M. Inst. C. E. 
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GBIFFIN'S METAUiUBGICAL SEBIB8. 



Just Out. With NamerouB lUuBtrations. Large Svo. 
Handsome Cloth. 25b. net. 

THE METALLURGY OF STEEL. 

By F. W. HARBORD, Assoc.RS.M., F.I.C., 

Oontfiiting Metallurgist and Analytical Chemist to the Indian Qovemmeat^ 
Royal Indian Engineering College, Coopers Hill, 

With 37 Plates, 280 Illustrations in the Text, and nearly 100 Micro- 
Sections of Steel, and a Section on 

THB MECHANICAL TREATMENT OF STEEL. 

By J. W. HALL, A.M.Inst.O.B. 

Abbiboed CoMTKiTTs.— The Plant, Machineiy, Methods and Ghemistnr of the Bessemer 
and of tne Ooen Hearth Processes (Add and B&aio).— The Mechanical Treatment of Bteel 
comprising Mill Practice, Plant and Machinery. — The Infloence of Metalloids, Heat 
Treatment, Special Steels, Bilorostroctare, Testing, and Spedfloations. 

** A work which we venture to commend as an invalnahle eompendlom of information upon 
the metalliirfry of steel."— iron and Coal Tmdes' Review. 

The Engtneer says, at the conclosion of a review of this book :— " We cannot conclnde without 
earnestly recommending all who may be interested as makers or usen of steel, which practically 
means toe whole of the enjdneerlng profession, to make themselves acquainted with It as speedily 
as possible, and tUs may oe the more easily done as the published price, considering the sixe 
of the book, is extremely moderate." 



Skoond Bditiok, Revised. Price 168. 

THE METALLURGY OF IRON. 

By THOMAS TURNER, Assoc.RS.M., F.I.C., 

Frofessor of Metallurgy in the University 0/ Birmingham, 

Ih Laboi 8yo, Handsome Cloth, With Numerous Illust&ationb 

(mant FROM Photographs). 



Otntral CatUentM.— Early History of Iron.— Modem History of Iron.— The Age of Steel 
— Ohlef Iron Ores.— Preparation of Iron Ores.— The Blast Furnace.- The Air used In the 
BlMt Fnmaoe.— Beaetions of the Blast Fnmaoe.— The Fuel used in the Blast Furnace.— 
Blaga and Fnxes of Iron Smelting.— Properties of Oast Iron.— Foundry Practice.— Wrought 
Iroa— Indireot Prodnotion of Wrought IroiL— The Puddling Process.— Further Treatment 
of Wrought Iron.— Corrosion of Iron and Steel. 

'* A MOST YALUABLs SUMMARY of knowledge relating to every method and stage 
in the mannfiAotaTe of cast and wrought iron . . . rich in chemical details. . . . 
EzHAuenYB snd thoroughly vr-TO-nATK.**— BvUeHn of the American Iron 
and Steel Association, 

*' This is A DKLiGHTFUL BOOK, giving, as it does, reliable information on a sobjeot 
becoming every day more elaborate.** — CoUiery Guardian, 

*' A thoroughly ubbtul book, which brings the snbject up to dats. Ov 
GREAT TALUR to thoss engaged in the iron indnstty." — Mining Journal, 



• * 



For Frofessor Tamer's Lectures on Iron* Founding, see page 68. 
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A TEXT-BOOK OF ASSAYING: 

For the use of Students, Mine Managerst Aaaayera, d^a. 
By J. J. BERINGER, F.LC, F.C.S., 

PnUic Analyst for, and Lecturar to the Mining Associatioa of, CoanwalL 

And C. BERINGER, F.C.S., 

Imi/t Qiief Aasayer to the Rio Tinto Copper Company, London, 

With numcrons Tables and Illustrations. Crown 8vo. Cloth, los. 6d« 

Ninth Edition. 

Obmbkai. Contbnts. — Part I. — Intkoductoky ; Manipulation: SamtJini^; 
Drying ; Calculation of Retoltft—Laboratory-books and Reports. Mbthods : Dry UraTi- 
OBethc; Wet Gravimetric— Volumetric Assays: Titrometnc, Colorimetric, Gumnetrio— 
Weighing and Measuring— Reagents — Formulae, Equations, && — Specific Gravity. 

Paxt II. — Mbtala : Detection and Assay of Silver, Gold, Platinum, Mercury, Copper, 
Lead, Thallium, Bismuth. Antimonv, Iron, Nickel, Cobalt, Zinc, Cadmium, Tin, Tungsten, 
Titanium, Manganese, Chromium, «c.— Earths, Alkalies. 

Pakt IIL— Non-Mktals : Oxygen and Oxides: The Halooens— Sulphur and Sul- 
phates — Arsenic^ Phosphorus, Nitrogen — Silicon, Carbon, Boron — Useful Tables. 

"A SKALLY MBRiTOUOUS WORK, that may be safely depended upon other for systematic 
instruction or for refisrence.** — NeUurt. 

"This work is one of the bbst of its kind.*— f m^tumw. 

Third Edition, Revised, Handsome Cloth. With iS/umerous 

JUtutratUms, 6s, 

A TEXT-BOOK OF 

ELEMENTARY METALLURGY. 

Indading the Author's Praotioal Laboeatobt Coubsi. 
Bt a, HUMBOLDT SEXTON, F.LC, F.O.S., 

P ro fo Mor of MetaUnrgy in the Glasgow and West of Sootlaod Teohnioal College. 
GENERAL CONTENTS.— Introdaction.— Properties of the Metals.— Combustion. 
— Fnels. — Refractory Materials. — Famace8.—0ccarreuGe of the Metals in Natore.— 
Preparation of the Ore for ^e Smelter. — Metallurgical Processes. — Iron. — SteeL — 
Gopper.— Lead.— Zinc and Tin.— SiWet.— Gold,— Mercury. — AUoys. — Applicationi 
of Elbctbioitt to Metallurgy. — Labobatobt Coubbe. 

" Just the kind of work for Students commbnciiio the study of Metal- 
hngy, or for Enoimbbbing Students." — Practiced Engineer. 
**£xoBLLBinx.T got-up and wbll-abbaitoed. " — Chemical Trade JoumaL 

In Large 8vo. Handaome Cloth. Price 48. 

fiUANTITAm'^MEmURGICAL ANALYSIS. 

FOR LABORATORY USE. 

ON THE PRINCIPLE OF ''GROUP" SEPARATIONS. 

By J. JAMES MORGAN, F.O.S., M.S.C.L 

** The Author may be conqratulated on the way his work has been carried oat**— 
ThtMngi'Mer. 

"will ooiocurD rrsKLF highly in Laboratory Practice. Its CLSAmnsss and pucnxov 
mark the book oat as a highly asefal oue."— Mining Journal. 
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ELEGTRO'METALLUROY, ETC. 67 

SsooND Edition, Revised, Enlarged, and in part Re-written. 
With Additional Sections on Modern Theobies or Elbotrolysis 

Costs, &c. Price lOs. 6d. 

A TREATISE ON 

ELECTRO-METALLURGY: 

Embracing the Application of Electrolysis to the Plating, Depositing, 
Smelting, and Refining of various Metals, and to the Repro- 
duction of Printing Sur&oes and Art- Work, &c. 

BY 

WALTER G. MCMILLAN, F.I.O., F.C.S., 

Secretary to the Institution af Electrical En^neen; late Lecturer in MetaUurgy 

at Maton College, Birmingham. ' 

With numerous Illustrations. Large Crown 8vo. Cloth. 

'* This excellent treatise, . . . one of the best and most oohplits 
manuals hitherto published on Electro-Metallurgy.'* — Electrical Review. 

" This work will be a standard." — Jeweller. 

<*Any metallurgical process which reduces the cost of production 
must of necessity prove of great commercial importance. . . . We 
reconmiend this manual to all who are interested in the praotioal 
appuoation of electrolytic processes.** — Nature. 



Second Edition; Thoroughly Revised and Enlarged. In large 8vo. 
With Numerous Illustrations and Three Folding-Plates. 21s. net. 

ELECTRIC SMELTHSffr & REPiniffr: 

A Practical Manual of the Extraction and Treatment 
of Metals by Electrical Methods. 

Being the *' ELSKTRO-METALLnRGiB " of Db. W. BOECHEBS. 

Translated from the Latest German Edition by WALTER G. MCMILLAN* 

F.LCm f.o.s. 

CONTBNTS. 

Past L — Alkalies and Alkaline Earth Metaus: Mamesium, 
Lithium, Beryllium, Sodium, Potassium, Calcium, Strontium, Barium, 
the Carbides of the Alkaline Earth Metals. 

Part II. —The Earth Metals: Aluminium, Cerium, Lanthanum, 
Didymium. 

Part IEL— The Heavy Metals : Copper, Silver, Gold, Zinc and Cad- 
mium, Mercury, Tin, Lead, Bismuth, Antimony, Chromium, Molybdenum, 
Tungsten, Uranium, Manganese, Iron, Nickel, and Cobalt, the Platinum 
Group. 

* CoicpBBHBNBiVB and authobitative ... not only full of valuable invob- 
KATioii, but givea eyidence of a thobouoh insight Into the technical value and 
PO68IBILITIB8 of all the methodB 6\acuaaod."—The Eleetrieian, 

*' Dr. BOBOHEBS' will-known WOBK . . . miut OF NBOBSSTFr BE AOQUIBED by 

erery one interested in the snbject. Bxobllsntlt put into English with additional 
matter by Mr. M«Millan."— Mature. 
** Will be of QBEAT SBBVICB to the practical man and the Student."— iReetrio Smelting, 

LONDON : CHARLES GRIFFIN « CO.. LIMITED. EXETER STREET. STRAND. 



68 CHARLES QRIFFIN A GO.'S PUBLICATIONS. 

Just Out. In Large 4£o, Library Style, Beautifully lUtutrated with BO 
PlcUeSf many in Colours, and 94 Figures in the J txt, £2, 28. net, 

PRECIOUS STONES: 

Thelp Ppopeptles, Ooouppenoes, and Uses. 

A Treatise for Dealers, Manufaoturera, Jeweliere, and for all 
Collectors and others interested in Gems, 

By Dr. MAX BAUER, 

Profeuor in the University of Marburg, 

Translated by L. J. SPENCER, M.A. (Cantab.), F.G.S. 

Obnebal Contests.— General Properties of Oema: Their Natural Characters, 
Occurrence, Application, and Uses. — Detailed Description of Particular G^ms: The 
Diamond, Eubies, Sapphires ; Emeralds, Tourmalines, and Opals ; Felspars, Amphiboles, 
Malachite.— Non-mineral Oems: Amber, &c.— optical Features, Transparency, Trans- 
Incency, Opacity, Refraction and Dispersion, dkc— Appbndix : Pearls ; CoraL 

" Ihe plates are remarkable for tlielr beauty, delicacy, and truthfulnero. A glance at 
them alone U a lesson ou precious stones, whilst the perusal of the work itself should 
add a new interest to any casket of jewels or cabinet of gems, or even to a Jewellers' 
window. " — A thenceum. 

** The work is one to be recommended to every jeweller."— rA« JeweUert^ Circular. 



In Large Crown 8vo, With Numerous Illustrations, 8s. 6d. 

Tk Art of tbe Goldsmith and Jeweller 

A Manual on the Manipulation of Gold and the Manu- 
facture of Personal Ornaments. 

By THOS. B. WIGLEY, 

Headmaster of the Jewellers and SUversmlths' Association Technical 

School, Birmingham. 

ASSISTED BT 

J. H. STANSBIE, B.Sc. (Lond.), F.I.O., 

Lecturer at the Birmingham Municipal TechnicaJ School. 

Grneral Contents.— Introduction.— The Ancient Goldsmith's Art.— Metallurgy of 
Gold.— Prices, Ac— Alloys.— Melting, Rolling, and Slitting Gold.— The workshop and 
Tools. — Wire Drawing. — Rings. — Chains and Insignia. —Antique Jewellery and its 
Re%ival.— Etruscan Work.— PREClors Stones.— Cutting.— Polishing and Finishing.— 
Chasing, Embossing, and Repouss^ Work.— Colouring and Finishing.— Enamelling.— 
Engraving.— Moulding and Casting Ornaments, <tc. — Fluxes. &c. — Recover}' of the 
Precious Metals. — Refining and Assaying. — Gilding and Electro Deposition. — Hall- 
Marking.— M iscellaneous. —Appendix. 



Extra Grown 8vo. With 48 Illustrations, Ss, 6d, net. 

LECTURES OH IRON-FOUNDIHG. 

By THOMAS TURNER, M.Sc, A.R.S.M., F.I.C., 

Professor of Metallurgy in the University of Birmingham. 

Contents.- Varieties of Iron and Steel.— Application of Cast Iron.— History.— Pro- 
duction.— Iron Ores.- Composition.- The Blast Furnace.— Materials.— Reactions. — 
Grading Pig Iron. — Carbon^ Silicon, Sulphur, Phosphorus, Manganese, Aluminium, 
Arsenic, Copper, and Titanuun.— The Foundry.— General Arrangement.— Re-meltins 
Cast Iron. — The Cupola. — Fuel Used. — Changes due to Re-melting. — Moulds and 
Moulding.— Foundry Ladles.— Pouring and Pouring Temperature.— Common Troubles.— 
Influence of Shape and Size on Strength of Castings.— Teste. 

" Ironfounders will find much mformatlon in the book."— /ron Trade Circular 
iRylancPs}. 
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Griffin's Chemical and Techno logical Publications. 

For Metallurgy and Electro-MekUlurgy, see previatbs Seetian. 



Inorganic Chemistry, 
Quantitative Analysis, . 
Qualitative ,, 

Chemistry for Eng^ineers, 

M »» Manufacturers, 
Foods, Analysis of, . 
Poisons, Detection of. 
Tables for Chemists and 

Manufacturers, 
Agricultural Chemistry, 
Dairy Chemistry, 
Milk, .... 
Flesh Foods, 
Practical Sanitation, 
Sanitary Engfineeringr, 
Technical Mycology, 
Ferments, 
Brewing, 
Sewage Disposal, 
Trades' Waste, 
Cements, 
Water Supply, 
Road Making, 
Gas Manufacture, 
Acetylene, . 
Fire Risks, 
Petroleum, 

(Handbook) 
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Dr. Carl O. Weber,. 



Ig. H. Hurst, 



Oils, Soaps, Candles, 

Lubrication and Lubri- 
cants, 

India Rubber, . 

Painters' Colours, Oils, 
and Varnishes, 

Painters' Laboratory Guide, 

Painting: and Decorating, W. J. Pbarce, . 

Dyeinff , Knecht and Rawson, . 

Dictionary of Dyes. . { ^SoK^''"'"'.''' *''° 

Textile Printing, Seymour Rothwell, . 

Textile Fibres of Commerce, W. I. Hannan, . 
Dyeing and Cleaning, G. H. Hurst, 

Bleaching and Calico- \^„^ Dubrr 
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Third Edition, Revised, Enlarged, and Re-issaed. Price 63. net. 

A SHORT MANUAL OF 

INORGANIC CHEMISTRY. 

BY 

A. DUPRE, Ph.D., F.R.S., 

AND 

WILSON HAKE, Ph.D., F.I.O., F.C.S., 

Of the Weatminstar Hospital Medical School 

" A weUowritten, dear and accurate Elementary Manual of inoivanic Qkcnuacry. . . 
We agree heartily with the system adopted by Drs. DuprtI and Hake. Will makb Ezraai 



HXMTAL WoaK TKBBLY INTBaBSTING BBCAUSB IMTBLUGIBLB.'*-nSa/wn^^ 

"There is no question that, given the PBaFBcr gboundihg of the Student in his Sfliffnra, 
the remainder comes afterwards to him in a manner much more sinq>le and easily aoqniiedC 
The wotk is am kxamplb op thb advantagbs of thb Systematic Tbbatmbmt of a 
Science over the fragmentair style so generally followed. By a long way thb bbvt of the 
■nail Manuals for Students.*^— ^«M/r(^. 



LABORATORT HANDBOOKS BT A. HUMBOLDT SEXTON, 

Professor of Metallnrgy in the Glasgow and West of Scotland Teohnioal OoUege. 



OUTLINES OF QUANTITATIVE ANALYSIS. 

FOR THB USB OF STUDBNTS, 

With niostrationB. Fourth Edition. Crown 8vo, Cloth, 3b. 

" A OOMPAOT LABORATORY ouiDB foF beginnen wu wanted, and the want haa 
been wrll supplibd. ... A good and nsefnl book." — Lancet, 



OUTLINES OF QUALITATIVE ANALYSIS. 

FOR THB USB OF STUDBNTS. 

With lUuBtrations. Fourth Edition, Revised. Crown Svo, Cloth, Ss, 6d. 

*' The work of a thoronghly praoticAl chemist"— AitiiA Medical Jaumal, 
" Oompiled with great care, and will supply a want." — JowmcU of Bdueaiion, 



ELEMENTARY METALLURGY: 

Inoluding the Author's Praotioal Laboratory Course. With many 

lUoBtrations. [See p. 66. 

Thibd Edition, Revised. Crown Svo. Cloth, 6b. 

" Just the kind of work fixr students oommencing the study of metaIliiigy."--> 
Practical Bngineer. 
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CHEMISTRY AND TMGHNOLOQY, 71 

Sboond Edition, Thoroughly Revised. At Press. 

CHEMISTRY FOR ENGINEERS 
AND MANUFACTURERS. 

A PRACTICAL TEXT-BOOK. 

BY 

BERTRAM BLOUNT, and A. G. BLOXAM, 

F.I.a, F.aS., AMoe.In8t.C.E., F.I.O., F.O.8., 

OoMolting Ohemist co the Orown Agenta for Conaaltiiig Ofaemist, Head of the Ohemlrtry 

the Colonies. DeiMrtment, OoldBmiths' Inst, 

New Gross. 

In Two Volfl., Large 8vo. With IllustrationB. Sold Separately. 



**The authors hsye sdoosbdsd beyond all expectations, and haye prodaoed a work.whieb 
should gire vkish rowsa to the Engineer and Manufaotorer."— TAc IHoms. 



CHEMISTRY OF ENGINEERING, BUILDING, AND 

METALLURGY. 

Chneral (7o7t<e7ito.— INTRODaOTION— Ohemlstry of the Cblef Material* 
of Ooiistraotlon— Souroea of Energy— Chemistry of Bteam-ralslng— Chemis- 
try of Lubrication and Lubricants— Metallnrgloal Processes ased In the 
Winning and Manufacture of Metals. 

**P&AGTiGAL THBonaHODT ... an ADHiBABLB TiXT-xooK, useftil not onljT to Studsnts^ 
but to EHOiHiaBB and Masaosbb or voeks in putbittino -wAsra and iMPBOTxne PBOGnsM."— 
BcoUman, 

" EmvBiTLT rRAonoAL. —Olatgino HtraUU 

'* A book worthy of HioH BASK . . . its merit is great . . . treatment of the satdeet 
of aaaious fubl particularly good. . . . Watsr gas and the production oleari/ worked out. 
. . . Altogether a most creditable production, Wa wabhlt bbcommxzid 1% analo<A forward 
with keen interest to the appearance of YoL ll"—Joumai qfGiu Lighting. 

VOILiUllSES XX. Pvto« xe«. 

THE CHEMISTRY OF MANUFACTURING 

PROCESSES. 

Qmeral Contents. —Sulphuric Add Manufacture— Alkali, ftc. — DestruotlYa 
Distillation —Artificial Manure— Petroleum— Ume and Cement— Clay and 
aiass — Sugar and Starch — Brewing and DlstlUlng — Oils, Beslns, and 
Varnishes— Soap and Candles — Textiles and Bleaching — Colouring 
Matters, Dyeing, and Printing — Paper and Pasteboard — Pigments and 
Paints — Leather, aiue, and Slse — BxploslYss and Matches — Minor 
Manufactures. 

'^Oertftinly a oood and usbful book, oonstituting % pBAoncAL ouidb for Btadenti l» 
affording a olear conception of tho numerous procesaes as a whole."— OAsmtotf 2Wmh 
JounuU. 

**We ooHiiDBKTLT RBOoxMxirD this ▼olume as a fbaotioax., and not orerloaded, 

TBZT-BOOX, of OSBAT YALDB tO BtudontS."— 27^ BvUdtT. 
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Just Out. Futh Edition, Thoronehly Revised, Greatly Enlarged and 
Be- written. With additional Tables, Plates, and Illustrations. 21s. 

FOODSs 

THEIR COMPOSITION AND ANALYSIS. 

Bt a. WTNTER BLYTH, M.R.C.S., F.IC, F.C.S., 

BarriBter-at-Li,w, Pablio Analyst for the Goanty of Devon, and 
Medical Officer of Health for St. Marylebone. 

AMD M. WYNTER BLYTH, B.A., B.Sc., F.C.S. 

OsKBRAL CoHTBNTS. — History of Adulteration. — Legislation. — Ap- 
paratus. — " A8h."~Sugar. ~ Confectionery. — Honey. — Treacle. — Jams 
and Preserved Fruits.— Starches. — Wheaten-Flour. — Bread.— Oats.—- 
Barley. — Rye. — Rice. — Maize. — Millet. — Potatoes. — Peas. — Lentils. — 
Beans. — Milk.— Cream. — Butter. — Oleo-M arsarine. — Cheese . — Lard. — 
Tea. — Coffee. — Cocoa and Chocolate. — Aleohol. — Brandy. — Rum. — 
Whisky. — Gin. — Arrack. — Liqueurs. — Absinthe. — Yeast. — Beer. — Wine. 
— Vinegar. — Lemon and Lime Juice. — Mustard.— Pepper.— Sweet and 

Bitter iJmonds.—Annatto.— Olive Oil.— Water Analysis.— Appendix : 

Adulteration Acts, ftc. 

»» Simply nroisPBSflABLs In the Analyst'B laboratory.**— rAc Lancd. 
** A new edition of Mi: Wyntar Blvth't Standard work, xnaoHBD wm all thx bscist 
ouooTxane un niPBOTZMnnB, will be accepted as a boon."— C7k«miM/ JViMM. 



Thikd BDinaN. Li Large 8vo, Cloth, with Tables and Illustrationi. 

Price 21a. 

POISONS; 

THEIR EFFECTS AND DETECTION. 

Bt a. WYNTER BLYTH, M.R.C.S., F.I.C., P.O.S., 

Barriater-at-Law, Pablio Analyst for the Conn^ of Devon, and 
Medical Officer of Health for St Marylebone. 

aXNSRAL OONTBNT8. 

1. — Historical Introduction. II. — Classification — Statistics — Conneofeion 
beiweeii Toxic Action and Chemical Composition — life Tests— General 
Method of Procedure — The Speotrosoope— Examination of Blood and Blood 
Slaina. in.— Poisonous Oases. IV.— Adds and Alkalies. V.— Mom 
er less Volatile PoiMnous Substances. VI. — Alkaloids and PoIsoimmh 
VMetable Principles. VII. — PoiBons derived from Living or Dead Anlaul 
SuDitances. VIiI. — The Oxalic Acid Oroup. IX.— Inorganic Poisons. 
Appendix: Treatment, by Antidotes or otherwise, of Cases of Poisoning. 

*^^^oiibtodl7 nn noes ooxnan woas on Toztcolonr in oar Iangiiaim."^Xk< Amm\f0 ftm 

** As a PSAonoAL cuidi, we know so BKna work."— 3*A« LameU (cm tkt TIdtd EiMomf. 

%* la the TmaB XDinoa. Snlaiied and paitlj Be-writfeen, Nxw AsAxnioix MsfBost have 
bees inoodiieed, and the OADATsaio Auaioiim, or Pvomauibb, bodies playins to great a nact la 
flood-pdaonlnf and in the Manlfeitatlona of DIbmm, hare reoelTed ipedal mention. 

LONDON : CHARLES GRIFFIN ft CO., LIMITED, EXETER STREET, STRAND- 
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With Numerous Tables, and 22 Illustrations. l6s. 

DAIRY CHEMISTRY 

FOB DAIBT MANAGERS, CHEMISTS, AND ANALT8T8 

A Practical Handbook for Dairy Chemists and others 

having Control of Dairies. 

By H. droop RICHMOND, F.C.S., 

CHEMIST TO THB AYLESBURY DAIRY COMPANY. 

Contents.— \, Introductory.— The Constituents of Milk. II. The Analysis ol 
Milk. III. Normal Milk : its Adulterations and Alterations, and their Detection. 
IV. The Chemical Control of the Dairy. V, Biological and Sanitary Matters. 
VI. Butter. VII. Other Milk Products. VIII. The Milk of Mammals other 
than the Cow. — Appendices. — Tables. — Index. 

" . . . In our opinion the book is the bbst contribution dm thb subject that 
HAS YST APPEARED in the English language." — Lancet. 

Just Out. Fully Illnstrated. With Photographs ol Various Breeds 

of Cattle, &c. 6s. net, 

MILK: ITS PRODUCTION & USES. 

With Chapters on Dcunf Farming^ The Diaetiaea of Cattle, and on the 

Hygiene and Control of Supplies. 

By EDWARD F. WILLOUGHBY, 

M.D. (Lond.), D.P.H. (Lend, and Camb.), 
Inspector of Fnmis and General Sclentlflc Adviser to Welford and Sons, Ltd. 

*' A good investment to those In the least interested in dairying. Excellently bound : 
printed on good paper, and well illustrated, running to 250 pages, the purchaser gets at 
the price of a novela work which will stand good as a work of reference for some years 
to came.*'—Agrie\Ut. Gazette. 

**We cordially recommend it to everyone who has anything at all to do with milk." — 
Dairy World. 

Crown 8vo, Handsome Cloth. Fully Illustrated. los. 6d. 

FLESH FOODS: 

With Methods for their Chemical, Microscopical, and Baotario- 

logical Examination. 

A Praotloal Handbook for Medioal Men, Analysts, Inspectors and othen* 
By C. AINSWORTH MITCHELL, B.A(Oxon), 

Fellow of Uie Institute of Chemistry; Member of Council, Society of Public Ajudysta. 

With NvmtrouB TabUs, Illustrations^ and a Coloured Plait, 

Contents. — Structure and Chemical Composition of Muscular Fibre. — of 
CoDDective Tissue, and Blood. — The Flesh of Different Animals, — ^The Examina* 
tion of Flesh. — Methods of Examining Animal Fat. — ^The Preservation of Flfidi. 
— Composition and Analysis of Sausages. — Proteids of Flesh. ^Meat Extracts and 
Flesh Peptones. — ^The Cooldng of Flesh. — Poisonous Flesh. — The Aninoal Para- 
sites of Flesh.— The Bacteriological Examination of Flesh.— The Extraction and 
Separation of Ptomaines. — Index. 

*' A compilation which trill be most useful for the class for whom it is intended."— wfMMMMm. 
** A book which no one whose duties invohre considerations of food supply CAM AFFORD TO aa 
WITHOUT.' —Mtmici^al younuU. 

LONDON : CHARLES GRIFFIN A CO., LIMITED. EXETER STREET. STRAND. 



74 CHARLES GRIFFIN A 00.*S PUBLIOATIONB, 

In Large 8yo. Handsome Cloth. With numerous IllustrationB. 
Each Volume Complete in Iteeff, and Sold SepanUely. 

TECHNICAL MYCOLOGY: 

THE UTILISATION OF MICRO-ORGANISMS IN THE 

ARTS AND MANUFACTURES. 

A Praetieai Handbook on f-ermentatfon and Fermentative Procesaes for the Use of 

Brewers and Dlatillera, Analyata, Technical and Agricultural Chemlsta, 

and all Interested In the Induatrlea dependent on Fermentation. 

By Dr. FRANZ LAFAR, 

Profeiaor of Fermentation-PhTBiology and IBacteriology In the Technical 

High School, Vienna. 

With an Introduction bv Dr. EMIL CHR. HANSEN, Principal of the 

CarUberg Laboratory, Copenhagen. 

Trakslatbd bt CHARLES T. C. SALTER. 

Vol I.-SCHIZOMYCBmC FBRMBNTATION. 15s. 

Including the Theory qf Fermentation^ the Principles qf Sterilization^ and Pure 

Culture Processes. 

Vol IL, PaPt L-BUMYCBTIC FBRMBNTATION. 7s. 6d. 

The Morphology^ Chemistry Physiology, and Fermentative Processes of the Bumycetea, 

Zygomycetes, and Saceharomycetes. 

"The first work of the kind which can lay claim to completeneaB In the treatment of 
a f aaelnating sabjeot The plan is admirable, the clasBlflcatiou simple, ttie style is good, 
and the tendency of the whole volnme is to oonTey sore information to the readra.**— 



%* The pnblishers tmst that before long they will be able to present English readen 
with the whole of the second volnme, arrangements haying been concluded whereby, npon 
Us appearanoe in Germany, Uie English translation will be at onoe put in hand. This la now 
being done with Part I., which will be issued shortly, and which will be followed by the 
twoflnal parts. 

In Crown Svo, Handsome Cloth. Price 78. 6d. net. 

FERMEN TS 

A vr D rr h: e: X R Acmovrs. 

A Text'book on the Chemistry and Phyaica of Fermentative Changes, 
By carl OPPENHEIMER, Ph.D., M.D., 

Of the Physiological Institute at Erlangen. 

Translated from the Oekmam by 
C. AINSWORTH MITCHELL, B.A, F.LC, F.C.S. 

abridged Contents.— Introduction.— Definition. —Chemical Nature of Ferments.— 
Influence of External Factors.— Mode of Action.— Physiolc^cal Action.— Secretion.— 
Importance of Ferments to Vital Action.— Proteolytic Fermente.-Trypsin.— Bacteriolytic 
and Hasmolytlc Ferments.— Vegetable Ferments.— Coagulating Ferments.— Saccharifying 
Ferments. — Diastases. — Polysaccharides. — Enzymes. — Ferments which decompose 
Gluoosldes.- Hydrolytic Ferments.- Lactic Acid Fermentation.— Alcoholic Fermenta- 
tion.— Biology of Alcoholic Fermentation.— 0xyda8e8.—0xidising Fermentation.— Bibli- 
ography.— Index. 

The present Translation embodies Notes and Additions to the Wopk 
made by the Author subsequent to its Publleation in Germany. 

" Such a yeritable mvitnm in parvo has never yet appeared. The author has set himself 
the task of writing a work on Ferments that Bhould embrace human erudition on the 
subject "-^Brewers Jotwnal. 

LONDON : CHARLES GRIFFIN A CO.. LIMITED, EXETER STREET. STRAND 
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SacoND Edition, Beyised. In Large 8vo. Handsome Cloth. 
With Plate and lUiutrations. Price 2l8. 

THE PRINCIPLES AND PRACTICE OF 

BREWING. 

FOR THE USE OF STUDENTS AND PRACTICAL MEN. 

BY 

WA.LTER J. SYKES, M.D., D.P.H., RLC, 

XOITOa OF " THS AHALT8T/' 



ABSTRACT OF CONTENTS. 

L Physical Principles involved 
in Brewing Operations. 
Chemistry with special re- 
ference to the materials 
used in Brewing. 
II. The Microscope. 
Vegetahle Biology. 



Fermentation. 

III. Water. 

Barley and Malting. 

Brewery Plant 

Brewing. 

Beer and its Diseases. 

Appendices. 

Index. 



*' A Tolnme of Brewing Science, which has long heen awaited. . . . We oomldar tt one 
of f HI KOB* ooMPuna in cohtuitq and votil ih AaaAirouuHS that has yet been xmblished. 
. . . Will command a large Mle.'*--Z%e .OrctotfTf' Jimrnal. 

'*The appearance of a work saeh as this serves to remind as of the bvobmoubly kafis 
isvANOis made in onr knowledge of the Scientific Principles underlying the Brewing Processes. 
... Dr. Sykee' work will onaoabtedly be of the obbatist assist asok not merely to Brewers. 
Imt to all Chemists and Biologists Interested in the problems which the Fermentation Indnstrlea 
pnsent."— 2^ Analyst. 

**The publication of Db. Stkbs' kastiblt tBiATisi on the art of Brewing is quite an efval 
In the Rrewing World. . . . Deserves our wannest praise. ... A better guide than Dr. 
Bykes could hardly be found."— C&ttiity Brtwtn' QoMtU. 



In Large 8vo. Handsome Cloth. 

AGRICULTURAL CHEMISTRY AND ANALYSIS : 

A PRACTICAL HANDBOOK FOR THE USE OF AGRICULTURAL STUDENTS 

BY 

J. M. H. MUNRO, D.Sc, F.I.C., F.C.S., 

ProfesBor of Chemistry, Downton College of Agriculture. 

[In PreparcUion, 

lOHOON : CHARLES GRIFFIN « CO., LIMITED^ EXETER STREET, STRAND. 



76 CHARLES ORIFFIN ^ 00.' 8 PUBLICATIONS. 

SiGOiTD Edition, Revised and Enlarged. 

With TablM, lUustrations in the Text, and 37 lithographic Plates. Medinm 

8vo. Handsome Qoth. 306. 

SEWAGE DISPOSAL WORKS: 

A Guide to tl&e Constraetion of Woriu for the Prevention of the 
Pollution by Sewage of Rivers and Estuaries. 

By W. SANTO CRIMP, M.Inst.CK, F.G.S., 

Late AwiiNnt'Engineer, London County CoundL 



PART L— 4NTKODUCTORT. PART II.— Sewage Disposal Works in 
Operation— Their Construction, MaintenancEp and Cost. 

%* IVom the fitct of the Author's havingp for some years, had duuve of the Main 
Drdbnce Works of the Northern Section of Uie Metropolis, the chapter on Lonxmn will he 
Cpoad 10 contain many important details which would not odierwise naTe heen available. 

"AU persons interested in Sanitary Sdeooe owe a debt of gratitude to Mr. Qrunpi . . . 
Hit won win be especially useful to Samitaky Authorxtibs and thor advisen . . . 
amaaiiAL T fsactical and usbfvl.'*— X«m/£ 

'*Ph>bably the most complbtb and best thkatisb on the sabiect whidi has appeared 
la our language. . . Will pcxive of die greatest use to all who have the problem of 
Sewage Disposal to bto^"— Edinburgh Medial Journal. 



BecMti/uUy Illustrated, tvWi Numerous Plates, Diagrams, €tnd 

Figures in the Text. Sis. net 

TRADES' WASTE! 

ITS TREATMENT AND IJTII.ISATION. 
A Handbook for Borough Engineers, Surveyors, Architects, and Analysts. 

By W. NATLOR, F.O.S., A.M.Inbt.C.E., 

Chief Inspector of Rivers, Ribble Joint Goinmifctee. 

C0HTEHT8.— I. Introduction.— II. Chemical Engineering.— m.— Wool De-groMliig 
andOieaieEeoovexy.— lY. Textile Industries: Calico Bleachirg and Dyeing.— V. Dyeing 
and CaUoo-Printing.— VI. Tanning and Fellmongery.- VII. Brewery and Diitilleiy 
Waste.— Vm. Paper Mill Sefose.— IX. Oeneral Tirades' Waste.— Ihdsx. 
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^ There is probablv no person in England to-day better fitted to deal rationally with 
■noh a subject."— BraifA JaanUarian. 

** The work is thoroughly praotioal, and will serve ae a handbook in the future for those 
who have to encounter the problems disoossed."— CA«mica' Trade Journal. 



At Press. Second Edition, Thoroughly Revised and Re- Written. 

CALCAREOUS CEMENTS: 

THEIR NATURE, PREPARATION, AND U8E8. 



By gilbert R. REDGRAVE, Assoc. Inst. C.E., 

Assistant Secretary for Technology, Board of Education, South Kenidngton. 

** Lttaldabu to the Student, Architect, and Engineer."— ihftfdin^ New. 

** Win be naefnl to all interested in the MAVinrAOTUBB, ubb, and Tasmio of Oeneata"— 



LONDON: CHARLES GRIFFIN ft CO., LIMITED, EXETER STREET. STRAND. 



CHEMISTRY AND TEOHNOLOOY. fl 

With Four Folding Plates and Numerons Dlostrations. Large 8yo. 

8b. 6d. net. 

A Practioal Treatise on the Selection of Sources and the Distribution of Water. 
By REGINALD E. MIDDLETON, M.Lnst.O.E.. M.In8T.Mkoh.E., F.ai. 

Abbidobd Contents.— Introductory.— Requirements as to Quality.— Bequiremento 
M to Quantity.— Storage Reservoirs.- Purification.— Serrice Beservoirs.— The Flow 
of Water through Pipes. — Distributing Systems. — Pumping Machines. — Special 
Bequirements. 

"As a companion for the student, and a constant reference for the technical man, we 
anticipate it will take an important position on the bookshelf."— Pro^fiooZ Engineer. 



Third Edition, Revised. Fully Illustrated. In Two Volumes. 

VoLuniE I.— Uu8T Out. Price 78. 6cl. net. 
t* 1 1 .—Ready Shortly. 

THE CHEMISTRY OF 



A Hand-Book on the Production^ Punfloationt and Testing of liiuminating 
Qas, and the Assay of the Bye-Produots of Qas tanufaoture. 

By W. J. ATKINSON BUTTERFIELD, M.A., F.I.C., P.O.S., 

Formerly Head Chemist, Om Works, Beckton* London. K 
" The BS8T WORK of its kind which we have ever had the pleasure of re* 
viewing."— /otimo^ of Gas Lighting. 



With Diagrams and Illustrations. 58. net. 
THE PRINOIPIiES OF ITS GENERATION AND USE. 

By F. H. LEEDS, F.I.O., F.C.S., 

Member of the Society of Public Analysts and of the Acetylene Association; 

And W. J. ATKINSON BUTTERFIELD, M.A, F.I.C., F.C.S. 

Consulting Chemist, Author of " The Chemistry of Gas Manufacture." 
" Brimful of Information."— CAem. Trade Journal. 

*'We can thoroughly recommend the book to the manufacturer as a reliable work 
of reference, to the user as supplying yaluable hints on apparatus and methods 
procedure, and to the student as a safe and certain guide." — Acetylene, 



JiTST Out. Large 8vo. Handsome Cloth. Frioe I^. net. 

FIRE AND EXPLOSION RI8K8 

A Handboolt of the Detection, inuestigation, and Prevention of Fires and Expiosions 

By Dr. VON SCHWARTZ. 
Translated from the Revised Oerman Edition 

By C. T. C. SALTER. 

Abbridobd Oenkral Contents.— Fires and Explosions of a General Character — 
Dangers arising from Sources of Light and Heat— Dangerous Gases.— Eisks Attendmc 
Special Industries. — Materials Employed. — Agricultural Products.— Fats, Oils, and 
Resins.— Mineral Oils and Tar.— Alcohol, ^.—Metals, Oxides, Adds, dkc.— Ltghtnlng- 
Ignition Appliances, Fireworks. 

"The work affords a wealth of information on the chemistry of fire and kindred 
topics.*'- Fire a^id Water. 

" A complete and useful survey of a subject of wide interest and vital importance."— 
OU rnnd Cwurawn^s Journal. 

LONDON: CHARLES GRIFFIN & CO.. LIMITED. EXETER STREET. STRAND. 



7S OBABliES OMIFFJN S OO.'S PUBLIOATIONB. 

Eleventh Edition, Revised. Price 6t. 

PRACTICAL SANITATION: 

4 HAND-BOOK FOR SANITARY INSPECTORS AND OTHERS 

INTERESTED IN SANITATION. 

By GEORGE REID, M.D., D.P.H., 

FMfw, Mtm, CotmcU^ and Examthur^ StudUuy IntHiuU tf Grtai SriUdm, 
mnd Mtdical OjSctr U tks StuffbrtUkirt CamUy CnmciL 

TRnitb an Bppendii on Sanitate Xaw* 

By HERBERT MAN LEY, M.A., M.B., D.P.H., 

MgdiaU Office 0fH0akh/cr tJU ComUy Bvrmigh 0/ Wnt BromwkJL 
General Contents.— Introduction— Water Supply: Drinking Water» 
Pollation of Water— Ventilation and Warming — Principles of Sewage 
Removal — Details of Drainage ; Refuse Removal and Disposal — Sanitaiy 
and Insanitary Work and Appliances — Details of Plumbers Work — House 
Construction — Infection and Disinfection — Food, Inspection of ; Chaiac- 
teristics of Good Meat ; Meat, Milk, Fish, &c., unfit for Human Food- 
Appendix : Sanitary Law ; Model Bye-Laws, &c. 

"Dr. Reid's very useful Manual . . . abounds in practical dbtaiu" 
^British Medical J oumaL 

" A VERT USEFUL HANDBOOK, with a very useful Appendix. We recommend 
it not only to Sanitary Inspectors, but to Householders and all interested 
in Sanitaiy matters." — Saniiatv Record. 



COMPANION VOLUME TO REID'S SANITATION. 

In Crown 8vo. Handsome Cloth. Profusely Illustrated. Ss. 6d. net. 

Sanitary Engineering: 

A Praotioa/ Manuai of Town Qrainage and Sewage and Refuse Diapoaai. 

For Sanitary AuthorttiM, Englneert, liiapMrtors, Arohlteota* 
Oontraotort, and Students. 

BY 

FRANCIS WOOD, A.M. Inst. C.E., F.G.S., 

Borough Engineer and Surveyor, Fulham ; late Borough Engineer, Bacup, Lanes. 



GENERAL CONTENTS. 

Introduction. — Hydraulics.— Velocity of Water in Pipes.— Earth Pressures and Retaining 
Walk. — Powers.— House Drainage. - Land Drainage. — Sewers. —Separate System. — Sewag« 
Pnmping. — Sewer Ventilation. — Drainage Areas.— Sewers, Manholes, &c — Trade Refuse.— > 
Sewage Disposal Works.- -Bactsriolysis.— Sludge Disposal.— Construction and Qeansiog 
of Sewers. — Refuse Disposal.— Chinuieys and Foundations. 

"The volome bristles with information which will be (freedily read by those In need of assistance. The 
book Is oae that ous^ht to be ou tlte bookshelves of evbry practical bnginber. *— ^Mifafy youmai. 

*• A VBRFTABLB POCKET COMPENDIUM of Sanitary Enfrineerinfir. ... A worlc which may. In 
nny respects, be considered as COMPLETE . . . commbndably CAUTIOUS . . . intbrbstinc 
. . SVGGBSmym,"— Public Health Enzineer. 

LONDON : CHARLES GRIFFIN A CO., LIMITED. EXETER STREET, STRAND, 
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Vol. I. Now Ready. In Half Morocco, 248. net. 

In Tioo Vo/umeSf each complete in itself, 

PHYSICO-CHEMICAL TABLES 

FOR THE USE OF ANALYSTS, PHYSICISTS, CHEMICAL 
MANUFACTURERS AND SCIENTIFIC CHEMISTS. 

Volmne L— Chemical Engineering, Physical Chemistry. \Just Qui. 
Volmne II. — Chemical Physics, Pure and Analytical Chemistry. 

By JOHN CASTELL-EVANS, F.I.C., F.C.S., 

Superintendent of the Chemical Laboratories, and Lecturer on Inorganic Chemistry and 

MetaUurgy at the Finsbury Technical College. 

The Tables may almost claim to be exhaustivej and embody and collate all the moat 
recent data established by experimentalists at home and abroad.^ The volumes Mrill be 
found invaluable to all engaged in research and experimental investigation in Chemistry and 
Physics. 

The Work comprehends as far as possible all rulbs and tablbs required by the 
Analyst, Brewer, Uistiller, Acid- and Alkali-Manufacturer, ftc., ftc. ; and also the prin- 
cipal data in Thbrmo-Chbmistry, Elbctro-Chkmistrv, and the various branchei of 
Chbmical Physics. Every possible care has been taken to ensure perfect accuracy, and 
to include the results of the most recent investigations. 



In Large 8vo. ffandaame Gloth. BeatUifuUy lUuatrcUed, With 
Plates and Figures in the Text. 21 9. 

Road Making and Maintenance: 

A FBACTICAIi TBEATISE FO B EN GINEEBS, 

SUBVEYOBS, AND OTHEBS. 

With an Historioal Sketch of Anoibnt and Modern Psactiob. 

By THOS. AITKEN, AssocM.Inst.O.E., 

Mamber of the Association of Monicipal and County Engineers ; Member of the Sanitary 
Inst ; Sorveyor to the County Council of Fife. Cupar Division. 

WITH NUMEROUS PLATES, DIAGRAMS, AND fUUSTRATtONS, 

Contents. — Historio&l Sketch. — Resiatance of Traction. — Layinff oat 
New Roads. — Earthworks, Drainage, and Retaining Walls. — Road 
Materials, or Metal. — Quarrying. — Stone Breaking and Haulage. — Road- 
Rolling and Scarifying. — The Construction of New, and the Maintenanoe 
of existing Roads. — Carriage Ways and Foot Ways. 

"The Literary style is izcsLLiirT. ... A cokphshbksivb and bzcillist Modem Book, an 
ur-vo-DAVi work. . . . Should be on the reference shelf of every Municipal and County 
Bnslneer or Surveyor in the United Kingdom, and of every Colonial Bngineer."— 2^ Surveyor. 

lONDON: CHARLES 6RIFFIH « CO.. LIMITED, EXETER STREET. STRAND. 



8o CHARLBS QRIFFIN <Cr CO:S PUBLICA TI0N8, 

Third Edition, Revised and Enlarged. With Illustrations. 12s. 6d. 

Painters' 
Colours, Oils, & Varnishes: 

A PRAOTIOAZi BEAKUAIi. 

By GEORGE H. HURST, F.C.S., 

Member of the Society of Chemical Industry ; Lecturer on the Technology of Painten' 
Colours, Oils, and Varnishes, the Municipal Technical School, Manchester. 

Qbneral Contents.— Introductory— The Composition, Manufactuke, 
Assay, and Analysis of Pigments, White, Red, Yellow and Orange, Green, 
Blue. Brown, and Black— Lakes— Colour and Paint Machinery— Paint Vehicles 
(Oils, Turpentine, &c., &c.) — Driers— Varnishes. 

" A. THOROUGHLY PRACTICAL book, ... the ONLY English work that satisfactorily 
treats of the manufacture of oils, colours, and pigments." — Chemicai TrtuUi yeumal. 

*»* For Mr. Hurst's Garment Dyeing and Cleaning, see p. S4. 



In Crown 8vo. Handsome Cloth. With Illustrations. 5s. 

THE PAINTER'S LABORATORY GUIDE. 

A Student's Handbook of Paints, Ck>lours, and Varnishes. 

By GEORGE H. HURST, F.C.S., M.S.C.I. 

Abstract or Contbnts. — Preparation of Pigment Colours. — Chemical Principles 
Involved. — Oils and Varnishes. — Properties of Oils and Vainishes. — ^Tests and Experiments. 
— Plants, Methods, and Machinery of the Paint and Varnish Manufactures. 

Tkis Work has been eUn^nedbv the A uthorfor the Laboratory of the Technical Schoolj and 
^fthe Petint and Colour Works^ and for all interested or engaifed in these industries. 



SxcONB Edition, Revised. In Crown 8vo. extra. With Numerons niostra- 
tions and Plates (some in Colours), including Original Designs. 128. 6d. 

Painting and Decorating: 

A Gomplete Practical Manual for House 
Painters and Decorators. 

By WALTER JOHN PEARCE, 

UBOrUaKB AT TRV KAirOHKSTSS TSCHITICAL SCHOOL FOB HODBK-PAIHTHrQ AlTD DBOOKATDra. 

GENERAL CONTENTS. 
Introduotion — Workshop and Stores— Plant and Appliances— Brushes and 
Tools— Materials : Pi^ents, Driers, Painters' Oils — Wall Han^gs— Pa^er 
Hanging— Colour Mixing — Distempering — Plain Painting — Staimnf— Vanish 
and Varnishing — Imitative Painting — Gnuniiiff — Marbjing — Gilmng — Sign- 
Writing and Lettering — Decoration : Greneral Principles — Decoration in Dis- 
temper—Painted Decoration— Relievo Decoration — Colour— Measuring and 
Estimating— Coach-Painting— Ship-Painting. 

'* A TH0R0X70HLT X7SEFUL BOOK . . . GOOD, SOUND, FRAOTIOAL INFOB- 

MATIGV in a OLBAR and concise form."— P/um&er and Decorator. 

*' A THOROUOHLT GOOD AND RELIABLE TEXT-BOOK. . . . So FULL and 

OOXPLBTB that it would be difficult to imagine how anything further could be 
added about the Painter's craft." — BuUdari Jourtial. 

LONDON: CHARLES QRIFFIN & CO.. LIMITED, EXETER STREET, STRAND. 



CHEMISTRY AND TBCHNOLOQT, 8i 

In Large 8vo. Handsome CIoth« With 4 Plates and Several 

Illustrations. i6s. net. 

THE CHEMISTRY OF INDIA RUBBER. 

A Treatise on the Nature of India Rubber, its Chemieal and 

Physical Examination, and the Determination and 

Valuation of IncQa Rubber Substitutes. 

Inoluding the Outlines of a Theory on Vulcanisation. 

By carl otto WEBER, Ph.D. 

" Replete with scientific and also with technical interest . . . The section on physical 
properties is a complete risumi of every thing known on the subject." — India-rubber J oumaL 



In Large 8vo. Handsome Cloth. With Plates and Illustrations. 

7s. 6d. net. 

THE MANUFACTURE OF INK. 

A Handbook of the Production and Properties of Printing, Writing, 

and Copying in ft a. 

By C. a. MITCHELL, M.A., F.I.C., and T. C. HEPWORTH. 

General Contents.— HlstOPical.— Inks and their Manufacture.— Writing Inks.^ 
Carbon and Carbonaceous Inks. — Tannin Materials for Ink. —Nature of Inks. — Manu&cture 
of Iron Gall Ink. — Logwood, Vanadium, and Aniline Black inks. — Coloured Inks.— 
Examination of Writing Inks. — Printing Inks. — Early Methods of Manu&cture.— 
Manu&cture of Varnish Inks. — Preparation and Incorporation of the Pigment — Coloured 
Printing Inks.— Copying Inks. Marking Inks.— Natural Vegetable Inks.— Safety Inks 
and Papers. — Sympathetic Inks. — Ink Powders and Tablets. — Appendices. — Patent 
Specifications, &c. 

Second Edition. In Large 8vo. Handsome Cloth. With 800 pages 

and 154 Illustrations. 25s. net. 

OILS, FATS, BUHERS & WAXES: 

THEiR PREPARATION AND PROPERTIES, AND MANUFACTURE THERE- 
FROM OF CANDLES, SOAPS, AND OTHER PRODUCTS, 

BY 

C. R. ALDER WRIGHT, D.Sc, F.R.S., 



LbM Lectnxer on Chemistry, St Mary's Hospital Medical School; Examiner in "Soap" 

to the Qty and Guilds of London Institute. 

Thoroughly Revised, Enlarged, and in Part Rewritten 

By C. AINSWORTH MITCHELL, B.A., F.LC. 

" WiU be found absolutbly WDurmssABLE,"—'TMe Amaiysl, 
"Will rank as the Stamdaicd English Authouty on Oils and Fats for many 
fmn to catD!t.''-~It$du*trus €md Iron. 

LONDON: CHARLES GRIFFIN ft CO., LIMITED, EXETER STREET. STRAWL 
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THE TE XTILE IND USTRIES. 

In Two Large Volumes, 920 pp., with a Supplementary Volume, 
containing Specimens of Dyed Fabrics, 45s. 

A MANUAL OF DYEING: 

fOR THE USE OF PRACTICAL DYERS, MANUFACTURERS, STUDENTS, 
AND ALL INTERESTED IN THE ART OF DYEING. 

BY 

B. KNECHT, Ph.D., FJ.C., CHR. RAWSON, F.I.Cm F.CS.. 

JEUad of tlM OlMmlitry ud Dyeing Depariment of Late Heed of the Chamlitij and Dyeinc DepartBMt 
lh« Tadmieal Bohool. Maaeheeter: Bdltor of " The of the Teohnloal Oollcfe, Bmdlwd : Member •! 
Jcianulof theSooleftrof DyenandColoTiriate;'' ConnoU of the 8oel«^ of Dyen and Ooioorlsti) 

And RICHARD LOEWENTHAL, Ph.D. 

Ojbnsral Gontbmts.— ChemioAl Technology of the Textile Fabrioi— 

Water — Washing and Bleaching — Acids, Alkalies, Mordants — Natural 

Oolooring Matters— Artificial Or^^anic Colouring Matters— Mineral Colonm 

— Machinery used in Dyeing — Tinctorial Properties of Colouring Matters — 

Analysis and Valuation of Materials used in Pyeing, &o., &c. 

** The MOST VALUABLE uid U8SFUL WORK on Dyeing thftt has yet appeared In the Snffhah 
iMlfuage . . . likely to be ths Staxdabd Woxk of Rbfbbkvcb xor yean to oome.'*— 

*» This aathoritatlTe and exhaaetive work ... the Moer ooicplbtb we have yet w» 
OB the eahjeot"— I%xti<< Man^faeturtr. 

" The MOST BZHAnsTiTK And ooMPLXTi WORK on the snbjeot extant"— Tlurtife Rteordtr. 



Companion Volume to Knecht <L Rawson^s " Dyeing, " In Large 8ve. 
Handsome Cloth, Library Style, 16s. net. 



DVES, MORDANTS, & OTHER COMPOUNDS 

USED IN DYEING AND CALICO PRINTING. 

With Formula, Properties^ and Applieatlons of the oarlous aybstanoes described, 

and concise directions for their Commercial Valuation, 

and for the Detection of Adulterants. 

By CHRISTOPHER RAWSON, F.I.C., F.C.S., 

Oonsolting Chemist to the Behar Indigo Planters' Association ; Co-Author of " A Manual 

of Dyeing:" 

WALTER M. GARDNER, F.C.S., 

Head of the Department of Chemistry and Dyeing, Bradford Municipal Technical OoUeffe; 

Editor of the " Joum. Soc. Dyers and Colourists ; " 

And W. F. LAYCOCK, Ph.D., F.C.S., 

Analytical and Consulting Chemist. 

** Tom to the book as one may on any subject, or any substanoe in connection with the 
trade, and a reference is sure to be found. The authors have apparently left nothing ont 
Considering the immense amount of information, the book is a cheap one, and we trust it 
will be widely appreciated."— 7Var/t7e Meremy. 

LONDON : CHARLES GRIFFIN & CO., LIMITED, EXETER STREET. STRAND. 
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Large 8vo. Profusely Illustrated with Plates and Figures in the Text. 

168. net. 

THE SPINNING AND TWISTING OF LONG 

VEGETABLE FIBRES 

(FLAX, HEMP. JUTE, TOW, & RAMIE). 

A Practical Manual of the most Modern Methods as applied to the Hackling, Carding, 
Preparing, Spinning, and Twisting of the Long Vegetable Fibres of Commerce. 

By HERBERT R. CARTER, Belfast and Lille. 

Obnbiull Contents.— Long Vegetable Fibres of Commerce.— Kise and Growth of 
the Spinning Industry.— Baw Fibre Markets.- Purchasing Baw Material.— Storing and 
Preliminary Operations.— Hackling.— Sorting.— Preparing.— Tow Carding and Mi^g.— 
Tow Combing.— Gill Spinning.— The Roving Frarae.— Dry and Demi-sec Spinning.- Wet 
Spinning.— Spinning Waste.— Yam Keeling.— Manufacture of Threads, Twines, and 
Cords.— Rope Making.— The Mechanical Department.— Modem Mill Construction.— 
Steam and Water Power.— Power Transmission. 



In Large Svo, Hcmdsome Cloth, with Numerous Illvstrations, 98. net, 

TEXTILE FIBRES OF COMMERCE. 

A HANDBOOK OF 

The Ocourrence, Distributioiiy Preparation, and Industrial 

Uses of the Animal, Vegetable, and Mineral 

Products used in Spinning and Weaving. 

By WILLIAM L HANNAN, 

Lecturer on Botany at the Ashton Mnnlolpal Technical School, Lecturer on Ootton 
Spinning at the Chorley Science and Art School. Ac. 

With Numerous Photo Engravings from Nature. 

** UsKfUL LnroBXATioH. . . . Adxibablb iLLUsTXATioirs. . . . The information 
is not easily attainable, and in its present convenient form will be YalxuJble.*'— Textile 
Reoorder, 

I : — T-: : — 

In Laige 8vo, with Illustrations and Printed Patterns. Price 2 is. 

TEXTILE PRINTING: 

A FBACTICAIi MANUAIi. 
Including the Processes Used in the Printing of 

COTTON, WOOLIjEN, SILK, and HALF- 

SILK FABEICS. 

By C. F. SEYMOUR ROTHWELL, F.C.S., 

Mem. Boo. <^ Chemical Induttriea; laU Lecturer at the Municipal TedmieeU SAoei^ 

ManeheMier. 

General Contents. — IntroductioD. — The Machinery Used in Textile 
Printing. — Thickeners and Mordants. — The Printingof Cotton Groods. — The 
Steam Style.— Colours Produced Directly on the Fibre.— Dyed Styles.— 
Padding Style.— Resist and Discharge Styles.— The Printing of Compound 
Colourinfls, &c.— The Printing of Woollen Goods.- The Printing of Silk 
Goods.— Practical Recipes for Printing.— Useful Tables.— Patterns. 

** Bt war thb but and most practical book on tbxtilb pbiktino which has yet been 
brosght out, and will long remain the standard work on the snbject It is esaentlAlly 
praettoal in oharaoter.*'— IVxtfle Mercury. 

** Thb most pbaotxoal MAxruAL of TEXTILE PBORiNO whioh has yet appeared. We haTS 
no hesitation in reoommending it**— f^ Textile Manufacturer. 

LONDON : CHARLES ORIFFIN & CO., LIMITED. EXETER STREET. STRAND. 
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Large 8vo. Handsome Cloth. 12b. 6d. 

BLEACHING & CALICO-PRINTING. 

A Short Manual for Students and 

Practical Men. 

By GEORGE DUERR, 

Dlractor of the Bleaching, Dyeing, and Printing Department at the Aoertniton and Baeop 
Technical Schools ; Ohemlat and Ooloarist at the Irwell Print worki. 

AssiSTKD BY WILLIAM TURNBULL 

(of Tomball ft Stockdale, Limited). 

With lUiutratioiis and upwards of One Hundred Dyed and Printed Patterns 
designed specially to show various Stages of the Processes described. 

QENERAL CONTENTS.— Cotton, Compositio&' of; Blbageiko, New 
Processes ; Printinq, Hand-Block ; Slat-Press Work ; Machine Printing— 
MoBDANTB— Sttlbs ojt CALico-pRiNTiira : The Dyed or Madder Style, Resist 
Padded Slyle, Discharge and Extract Style, Chromed or Raised Colours, 
Insoluble Ck>lourB, &c. — Thickeners — Natural Organic Colouring Matters 
— Tannin Matters — Oik, Soaps, Solvents — Organic Acids — Salts — Mineral 
Colours — Coal Tar Colours — Dyeing — Water, Softening of — Theory of Colours 
— Weights and Measures, &c. 

" When a miA.DT wat oat of a dUBcnlty la wanted, it la in books lixs «hI8 that it la found.'*— 
IWvtfle Jieeordcr. 

"Mr. DuiEft's woftx will be found most ubswl. . . . The Information giyen la of ciiAff 
TALua . . . The B«dpee are THOBOUQHLT PAAonoAii,"— Textile ir«m/lM(ifr0r. 



Second Edition. Revised and Enlarged. With Numerous 

Illustrations. 4s. 6d. 

GARMENT 
DYEING AND CLEANING. 

A Praetieal Book for Praetical Hen. 

Bv GEORGE H. HURST, F.C.S., 

Member of the Society of Chemical Industry. 

General Contents.— Technology of the Textile Fibres— Garment Qeaning 
—Dyeing of Textile Fabrics— Bleaching— Finishing of Dyed and Cleaned Fabrics- 
Scouring and Dyeing of Skin Rugs and Mats— Cleaning and Dyeing of Feathers — 
Glove Cleaning and Dyeing — Straw Bleaching and Dyeing^A^lossary of Dnigi 
and Chemicalsk—UseAil Tables. 

" An UP-To-DATB hand book has long been wanted, and Mr. Hurst has done notkinc 
more complete than this. An important work, the mom so that several of the branches (3 
the craft iiere treated upon are almost entirely without English Manuals for the guidance 
of woricers. The price brings it within the reach of tJiL'^—Dytr attd CaUeo-PrmUr. 

" Mr. Hurst's wonc dbcidbdly fills a want . . . ought to be in tibe hands of 
BVBBV GASMXNT DVXR and cleaucr in the Kingdom"— -TVjr/iiZr Mgrcury. 

LONDON : CHARLES 6RIFFIN ft CO, LIMITED. EXETER STREET. STRAND. 



